ಕರ್ನಾಟಿಕ ವಿಧಾನ ಪರಿಷತು 


ಚುಕ್ಕೆ ಗುರುತಿಲ್ಲದ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ "1128 (1198) 
ಸದಸ್ಯರ ಹೆಸರು ಶ್ರೀ ರಘುನಾಥ್‌ ರಾವ್‌ ಮಲ್ಕಾಪೊರೆ 
' (ವಿಧಾನಸಭೆಯಿಂದ ಚುನಾಯಿತರಾದವರು) 
ಉತ್ತರಿಸಬೇಕಾದ ದಿನಾಂಕ 16-03-2021 
ಉತ್ತರಿಸುವ ಸಚಿವರು ಮಾನ್ಯ ಪೌರಾಡಳಿತ ಹಾಗೂ ಸಕ್ಕರೆ ಸಚಿವರು. 
ಕಸಂ ಪ್ಪ ಉತ್ತರ. 
ಅ) ಕಳೆದ 2 ವರ್ಷಗಳಿಂದ ಬೀದರ್‌ ನಗರ ಸಭೆ 7] ಬೀದರ್‌ ನಗರಸಭೆ ಮತ್ತು ಬೀಡರ್‌ ಜಿಲ್ಲೆಯ ನಗರ ಸ್ಥೇಯ 
ಸ್ಥಳಿಯ  ಸಂ್ಥೆಗಳಿದ ಕೈಗೊಳ್ಳಲಾಗಿರುವ | ಸಂಸ್ಥೆಗಳಲ್ಲಿ ಕಳೆದ 2 ವರ್ಷಗಳಿಂದ" 14ನೇ ಹಣಕಾಸು ಆಯೋಗದ 
ಕಾಮಗಾರಿಗಳಾವುವು: ಸದರಿ ಕಾಮಗಾರಿಗಳು | ನ್ನುಬಾನದಡಿ ಮತ್ತು 2020-21ನೇ ಸಾಲಿನ 15ನೇ ಹಣಕಾಸು 
ಯಾವ ಯಾವ ಹಂತದಲ್ಲಿದೆ; (ಅನುದಾನದೊಂದಿಗೆ | ದ ಅನುದಾನದಡಿ ಅನುದಾನ ಬಳಕೆಯ 
ವಾರ್ಡ್‌ವಾರು ಕಾಮಗಾರಿವಾರು ಸ್ಥಳೀಯ J 


ಸಂಸ್ಥೆಗಳವಾರು ಸಂಪೂರ್ಣ ಮಾಹಿತಿ ನೀಡುವುದು) 


ಮಾರ್ಗಸೂಚಿಯಂತೆ 1) ಕುಡಿಯುವ ನೀರು ಕಾಮಗಾರಿಗಳು 2) 
ಸಾಮೂಹಿಕ/ಸಾರ್ವಜನಿಕ ಶೌಚಾಲಯ ಮತ್ತು ಸೆಪ್ಲೇಜ್‌ಗಳ 
ನಿರ್ವಹಣೆ 3) ಒಳಚರಂಡಿ ವ್ಯವನ್ನೆ ಕಾಮಗಾರಿಗಳು 4) ಘನತ್ಯಾಜ್ಯ 
ವಸ್ತು ನಿರ್ವಹಣೆ 5) ಮಳೆ ನೀರು ಚರಂಡಿ ಕಾಮಗಾರಿಗಳು 6) 
ಸಮುದಾಯ ಆಸ್ತಿಗಳ ನಿರ್ವಹಣೆ (ಪಾರ್ಕ್‌ ಒಳಗೊಂಡಂತೆ) 7) ರಸ್ತೆ 
ಮತ್ತು ಪಾದಾಚಾರಿ ಮಾರ್ಗಗಳ ನಿರ್ವಹಣೆ .8) ವಿದ್ಯುತ್‌ ಬೀದಿ 
ದೀಪಗಳ ಅಳವಡಿಕೆ/ನಿರ್ವಹಣೆ /ವಿದ್ಯುತ್‌ ಉಳಿತಾಯದ ಕ್ರಮಗಳು 
9) ಸ್ಥಶಾನ/ಚಿತಾಗಾರ ನಿರ್ವಹಣಿ ಕಾಮಗಾರಿಗಳನ್ನು ನಗರ ಸ್ಥಳೀಯ 
ಸಂಸ್ಥೆಗೆ ಅವಶ್ಯಕತೆಗನುಗುಣವಾಗಿ ಹಾಗೂ ಅನುದಾನ 
ಲಭ್ಯತೆಗನುಗುಣವಾಗಿ ಕೈಗೊಳ್ಳಲಾಗಿರುತ್ತದೆ. : 


14ನೇ ಹಣಕಾಸು ಆಯೋಗದ ಅನುದಾನದಡಿ ಕೈಗೊಂಡ 623 
ಕಾಮಗಾರಿಗಳಲ್ಲಿ 295 ಕಾಮಗಾರಿಗಳು ಪೂರ್ಣಗೊಂಡಿವೆ. ರೂ. 
530.30 ಲಕ್ಷಗಳ 92 ಕಾಮಗಾರಿಗಳು ಟೆಂಡರ್‌ ಪ್ರಕ್ಷಿಯೆಯಲ್ಲಿದೆ, 
ರೂ. 21187 ಲಕ್ಷಗಳ 206 ಕಾಮಗಾರಿಗಳು ವಿವಿಧ ಹಂತದಲ್ಲಿ 
ಪ್ರಗತಿಯಲ್ಲಿದೆ ಮತ್ತು ರೂ. 45922 ಲಕ್ಷಗಳ 36 ಕಾಮಗಾರಿಗಳಿಗೆ 
ಟೆಂಡರ್‌ ಕರೆಯಬೇಕಿದೆ. ಕಳೆದ 2 ವರ್ಷಗಳಿಂದ ಬಿಡುಗಡೆಯಾದ 
ಒಟ್ಟು ಅನುದಾನ ರೂ. 56120 ಲಕ್ಷಗಳಲ್ಲಿ ಈತನಕ. 22060 
ಲಕ್ಷಗಳನ್ನು ವೆಚ್ಚ ಮಾಡಲಾಗಿರುತ್ತದೆ. '.. 


15ನೇ ಹಣಕಾಸು ಆಯೋಗದ ಅನುದಾನದಡಿ ಬೀದರ್‌ ಜಿಲ್ಲೆಯ 
ನಗರ ಸ್ಥಳೀಯ ಸಂಸ್ಥೆಗಳು ಒಟ್ಟು 360 ಕಾಮಗಾರಿಗಳನ್ನು 
ಕೈಗೊಂಡು, 20 ಕಾಮಗಾರಿಗಳನ್ನು ಪೂರ್ಣಜೊಳಿಸಿವೆ. ರೂ. 
527.50 ಲಕ್ಷದ ಮೊತ್ತದ 57 ಕಾಮಗಾರಿಗಳು ಪ್ರಗತಿಯಲ್ಲಿವೆ, ರೂ. 
74402 ಲಕ್ಷಗಳ 91 ಕಾಮಗಾರಿಗಳು ಟೆಂಡರ್‌ ಪ್ರಕ್ತಿಯೆಯಲ್ಲಿದೆ 
ಮತ್ತು ರೂ. 151545 ಲಕ್ಷಗಳ 192 ಕಾಮಗಾರಿಗಳಿಗೆ ಟೆಂಡರ್‌ 
ಕರೆಯುವುದು ಬಾಕಿಯಿರುತ್ತದೆ. ಈತನಕ ಒಟ್ಟು ರೂ. 10178 
ಲಕ್ಷಗಳನ್ನು ವೆಚ್ಚ ಮಾಡಲಾಗಿರುತ್ತದೆ. ವಿವರಗಳನ್ನು ಅನುಬಂಧ -1 
ಮತ್ತು -2ರಲ್ಲಿ ಒದಗಿಸಿದೆ. 


ಕೇಂದ ಮರಸ್ಥೃತ ಅಮೃತ್‌ ಯೋಜನೆಯಡಿ "ಫಾದರ್‌ ಜನ್ಲೆಯ |" 4 
ಒಂದು ಲಕ್ಷಕ್ಕಿಂತ ಹೆಚ್ಚಿನ ಜನಸಂಖ್ಯೆ ಇರುವ ಬೀದರ್‌ ನಗರಸ ಸಭೆಯು" 
ಆಯ್ಕೆಯಾಗಿದ್ದು ಸದರಿ ಯೋಜನೆಯಡಿ ನಗರ ಸ್ಥಳೀಯ ಸಂಸ್ಥೆಯು 
| ಅನುಷ್ಠಾನಿಸುವ ರೂ. 300.0 ಲಕ್ಷ ಮೊತ್ತದ 5, ಉದ್ಯಾನವನ 
[ಅಭಿವೃದ್ಧಿ ಕಾಮಗಾರಿಗಳಲ್ಲಿ 4 ನಗಾರಿ ಪೂರ್ರಿಗೊಂಡಿವೆ 
"ಹಾಗು 1 ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ. ಈತನಕ ರೂ. 183.00: ಲಕ್ಷ 
'ವೆಚ್ಚ ಮಾಡಲಾಗಿರುತ್ತದೆ. ವಿವರಗಳನ್ನು ಅನುಬಂಧ 3ರಲ್ಲಿ 
ಒದಗಿಸಿದೆ. _ 
ಸ್ವಚ್ಛ ಭಾರತ ಯೋಜನೆಯಡಿ ಕಳೆದ 2 ವರ್ಷಗಳಲ್ಲಿ ಬೀದರ್‌ 
ಜಿಲ್ಲೆಯ ನಗರಸಭೆ, ಪುರಸಭೆ ಮತ್ತು ಪಟ್ಟಣ ಪಂಚಾಯಿತಿಗಳಲ್ಲಿ 
ವೈಯಕ್ತಿಕ ಶೌಚಾಲಯಗಳ: ಕಾಮಗಾರಿಗಳನ್ನು ಕೈಗೊಂಡಿದ್ದು ಸದರಿ 
ಕಾಮಗಾರಿಗಳ ವಾರ್ಡುವಾರು ವಿವರಗಳನ್ನು: ಅನುಬಂಧ-4 "ರಲ್ಲಿ 
ಒದಗಿಸಿದೆ. 
: ನಗರೋತ್ಥಾನ (ಮುನಿಸಿಪಾಲಿಟಿ) ಹಂತ-3ರ ಯೋಜನೆ 
ಬೀದರ್‌ ಜಿಲ್ಲೆಯ ನಗರ ಸ್ಥಳೀಯ ಸಂಸ್ಥೆಗಳಲ್ಲಿ ನಗರೋತ್ಥಾನ 
(ಮುನಿಸಿಪಾಲಿಟಿ) ಹಂತ-3ರ ಮೋಜನೆಯಿ ಮಾರ್ಬಸೂಚೆಯಂತೆ 
ಕುಡಿಯುವ ನೀರಿನ. ಕಾಮಗಾರಿ, ರಸ್ತೆ ಮತ್ತು ಚರಂಡಿ ಅಭಿವೃದ್ಧಿ 
ಕಾಮಗಾರಿ, ಕಟ್ಟಿಡ ನಿರ್ಮಾಣ ಕಾಮಗಾರಿ, ಮಳೆ ನೀರು ಚರಂಡಿ 
ಕಾಮಗಾರಿ ಮತ್ತು ಇತರೆ ಅಭಿವೃದ್ಧಿ ಕಾಮಗಾರಿಗಳನ್ನು 
ಕೈಗೊಳ್ಳಲಾಗಿದೆ. ಕಾಮಗಾರಿಯ ಪ್ರಗತಿಯ ಅನುಗುಣವಾಗಿ 
a ಬೇಡಿಕೆಗೆ ಅನುಸಾರ ಅನುಬಾನವನ್ನು ಬಿಡುಗಡೆ 
ಮಾಡಲು ಕ್ರಮವಹಿಸಲಾಗುತ್ತಿದೆ. 
ಕಾಮಗಾರಿಗಳ ವಿವರ, ಅನುದಾನ ಹಾಗೂ ಕಾಮಗಾರಿಗಳ ಪ್ರಸ್ತುತ 
ಹಂಠದ ವಿವರಗಳನ್ನು ಅನುಬಂಧ-5, 6 ನತ್ತು 7ರಲ್ಲಿ 
ಒದಗಿಸಿದೆ. 

ಸರ್ಕಾರವು ಸಗರಾಭಿವೃದ್ಧಿ ಇಲಾಖೆಯ ವತಿಯಿಂದ ಬೀದರ್‌ 
ಜಿಲ್ಲೆಯ ನಗರ ಸ್ಥಳೀಯ ಸಂಸ್ಥಗಳಿಗೆ ಎಸ್‌.ಎಫ್‌.ಸಿ ಮುತ್ತನಿಧಿ, 
1 ಎಸ್‌.ಎಫ್‌.ಸಿ ಕುಡಿಯುವ "ನೀರು, ಎಸ್‌. ಸತ್‌ ವಿಶೇಷ 
ಅನುದಾನದ ಯೋಜನೆಗಳಲ್ಲಿ " ಕೈಗೊಂಡ ಕಾಮಗಾರಿಗಳ 
ವಿವರಗಳನ್ನು ಅನುಬಂಧ-8ರಲ್ಲಿ ಒದಗಿಸಿದೆ. 


ಎಸ್‌.ಎಫ್‌.ಸಿ.ಮುಕ್ತನಿಧಿ: , 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 
ವರ್ಷ ಒಟ್ಟು ಕಾಮಗಾರಿಗಳು ಧಾಮಗಾರಿಗಳ 
ಅಂದಾಜು' ಮೊತ್ತ 
2018-19 154 2001.11 
2019-20 150 1713.00 
ಎಸ್‌.ಎಫ್‌.ಸಿ ಕುಡಿಯುವ ನೀರು: 
” (ರೂಲಕ್ಷಗಳಲ್ಲಿ) 
ವರ್ಷ ಒಟ್ಟು ಕಾಮಗಾರಿಗಳು | ಕಾಮಗಾರಿಗಳ 
ಅಂದಾಜು ಮೊತ್ತ 
2018-19 62 i 140.00 
2019-20 1 79 187.00 


(ರೂಲಕ್ಷಗಳಲ್ಲಿ) 


ಸರಬರಾಜು ಮಾಡುವ ಬಗ್ಗೆ ಅಂದಾಜು ಪಟ್ಟಿಯನ್ನು 
ಸರ್ಕಾರ ಸಿದ್ದಪಡಿಸಿದೆಯೇ; ಹಾಗಿದ್ದಲ್ಲಿ ಯಾವ 
ವಾರ್ಡ್‌ಗಳಲ್ಲಿ ಯಾವ ಕಾಮಗಾರಿಗಳನ್ನು 
ಕೈಗೊಳ್ಳಲಾಗುವುದು? : (ವಾರ್ಡ್‌ವಾರು 
ಕಾಮಗಾರಿವಾರು ಅನುದಾನಗಳ, ವಿವರಗಳೊಂದಿಗೆ 


ಮಾಹಿತಿ ನೀಡುವುದು) 


ಕಾಮಗಾರಿಗಳ 
ಅಂದಾಜು ಮೊತ್ತ 
2018719 0 0 
2019-20 3 300.00 ° 
“4 
]ಪೀದ್‌  ನಗರಾಧ್ಯಾಡ  'ಸಸ್ಥನ್ನ 
-ಯಾವುದೆ ಮಗಾರಿಗಳನ್ನು 'ಕೈಗೊಳ್ಳದಿರುವ 
ಸ ನ ಉಧವಿಸುವುದಿಲ್ಲ. 
ವಾರ್ಡ್‌ಗಳಾವುವು; (ಮಾಹಿತಿ ನೀಡುವುದು) ೪ 4 
ನಗರ' ಸ್ಥಳೀಯ ಸಂಸ್ಥೆಗಳಲ್ಲಿನ ಹೊಸ 
ಐಗೆಗಷ್‌: ಜಣ 
ವಾರ್ಡ್‌ಗಳಿದೆ ಒಳಚರಂಡಿ. ಮತ್ತು ನೀರು [ನಗರ ಸ್ಥಳೀಯ ಸಂಸ್ಥೆಗಳಲ್ಲಿ ಇತ್ತೀಚೆಗೆ ಯಾವುದೇ ಹೊಸ 


ವಾರ್ಡ್‌ಗಳು. ರಚನೆಯಾಗಿರುವುದಿಲ್ಲ. ಆದ್ದರಿಂದ ಬೀದರ್‌ ಜಿಲ್ಲೆಯ 
ನಗರ ಸ್ಥಳೀಯ ಸಂಸ್ಥೆಗಳ ವತಿಯಿಂದ ಹೊಸ ವಾರ್ಡ್‌ಗಳಿಗೆ 
ಒಳಚರಂಡಿ ಮತ್ತು ನೀರು ಸರಬರಾಜು ಮಾಡುವ ಸಂಬಂಧ 


ಯಾವುದೇ ಅಂದಾಜು ಪಟ್ಟಿಯನ್ನು ಸಿದಪಡಿಸಿರುವುದಿಲ್ಲ. 
[I ಇ [5 ಘು; 


ಕಡತ ಸಂಖ್ಯೆ:ನಲಅಇ 154 ಎಸ್‌.ಐಫ್‌.ಸಿ 2021 


ಪೌರಾಡಳಿತ ಹಾಗೂ ಸಕ್ಕರೆ ಸಚಿವರು 
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LCQ 1198 
PROGRESS OF WORKS OF BIDAR DISTRICT ULBS UNDER 14TH FC BASIC AND PERFORMANCE GRANTS (2017-18, 2018-19 and 2019-20) 


Date=10-03-2021 Rs. in Lakhs 


Approved Action 
Plan 


Under Tender 
Process 


Tender to be 


Works Started 


' Invited 
District { Name Of the . Year GFANS SO Grants ‘Expenditu Noof 
H Town ype Allocation Rel Works 
H No ol eleased re 
1 Amount ; p Completed 


j ; wo rks 


Bidar |_Basavakalyan CMC | 2018-19 BG 


Bidar Basavakalyan | CMC| 2019-20 BG 
—r 
Bidar 


1 6 


33 


m 
e 
[= 
[0 
[3 
[) 
w 
[-) 
N 
ಲು 
Q 
N 
iY 


CMC | 2017-18 PG 


83.36 933.08 


Bidar - Bidar 2018-19 BG 


Bidar Bidar 2019-20 BG MES 1252.72 378.32 
Sar | 20766 MENTE 
Bhaiki TMC 2018-19 BG 206.98 37.50 
Bhalki TMC | 2019-20 BG 


Bidar Chittaguppa ‘ { TMC | 2017-18 PG 
Bidar Chittaguppa TMC | 2018-19 BG 
TMC 


Bidar Chittaguppa 2019-20 BG 


Bidar Humnabad TMC | 2017-18 PG 


— 
Bidar Humnabad TMC | 2018-19 BG 


Bidar | Humnabad T™MC | 2019-20 BG 301.00 


Bidar Aurad TP 2018-19 BG 148.00 
| 1 


Bidar ' Aurad TP | 2019-20BG 


N 
x 


Bidar Hallikheda TMC | 2018-19 BG 
Hallikheda TMC | 2019-20 BG 228.13 | 
Total 5610.43 | 25 | 


5612.14 2206.79 


LCQ 1198 


BIDAR District: Workwise Progress of ULBs under 14thFin General Basic Grants 2018-19 


Aurad 


Work Name 


A 
- 
| 
$.No| Town Name | Sector Name 
1 Aurad Burial Ground 
F 2 Other Works |\Construction of toilet near church 


Other Works 


Renovation of toilet in Ghule Galli 


Construction of CC drain from Chander Kumbet to Deshmukh Galli in Who 3 


Construction of CC drain narayan gouda house to main nala at santosh colony 


Construction of CC drain from H/o Manohar Goulli to H/o Swamy near Santosh Colony 


Construction of CC drain and formation of road near Dr Balaji Hospital back side 


kd 


4 Aurad Other Works Renovation of toilet in W.No 11 
5 TT Aurad Other Works |Renovation of toilet in W.No 10 
6 Aurad Other Works |Renovation of toilet in Janth colony W.No.1 
7 Aurad Other Works |Construction of Toilet near Stadium 
Parks and “Providing play equipments to parks Ambika colony, Joshi Colony 
Gardens 
9 Aurad Parks and |Fixing of fence to park at Adarsh Colony. 
_\ Gardens 
10 Aurad Roads Construction of CC drain from H/o Ashok Rajastani to CD link road 
| ; 
11 Aurad | Roads 
12 Aurad Roads 
13 Aurad Roads 
14 Aurad Roads Construction of CD near H/o Phulari at ring road 
3 Aurad Roads Construction of CD near H/o Choudapude and Agsi 
18 Aurad Roads Construction of CC drain back side of Amreshwar Temple 
17 Aurad Roads 
18 Aurad Roads Formation of road from Narsinghpur road Hanuman temple W.No 12 
19 Aurad Roads Formation of road from Ramnagar ‘to Masjid link road 


Page1 


Rs. in Lakhs - 


Estimate 
Cost 


Construction of compound wall near minority muslim smashan W.No 1 7.38 


8.00 
3.00 
3.00 
2.00 


1.00 
1.00 


2.00 
5.97 
12.00 


2.50 Me Work Completed 
4.30 
3.00 
4.38 


Hutagws 


Expenditur 
e Cost 
MEE Work Stared 


Work Started 


Work Completed 


» 


Work Completed 
Work Completed 
Work Started 
Work Completed 
Work Completed 


1 

2 

2 

2 
ad 
Work Completed 


2.83 Work Completed 


Work Completed 
Work Completed 


0.00 Work Started 


70 
06 
17 
14 
28 
09 


0.00 Work Started 

1.45 Work Completed 
3.57 Work Completed 
8.14 Work Completed 
5.95 Work Completed 
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S.No] Town Name Sector Name 
Roads 


Solid Waste 
Management 


Aurad Solid Waste 
Management 


Work Name 


Formation of approach to stadium 


Construction of CD at opposite to Landfill site 


Formation of approach road to Landfill site 


Repairs to watchman shed and construction of toilet 


Rs. in Lakhs 


Estimate | Expenditur 
Cost e Cost Work Status 
6.00 4.09 Work Completed 


2 
2 Aurad Solid Waste 
Management 
2 
2 Aurad Solid Waste 
p4 Management 


Fixing of gate to GLSR near subjail 


Purchase of Twin bins 


2. 

3 

4 Aurad Solid Waste 
; Management 

5 

6 


2 Aurad Solid Waste 
Management 


Purchase of safety equipments to PK"'s 


Purchase of dust bins (dry and wet) door to door collection 


21 Aurad ‘Solid Waste - 
Management 
30 


Aurad Water Supply 


31 Aurad Water Supply 
32 Aurad Water Supply 
33 Aurad Water Supply 
35 Fe Water Supply 


Purchase of LED and CFL lights 


Purchase of Highmast lamps and accessories 


Drilling of 2 borewells and fixing of cistern at H/o Nawab Old Gunj W.No 


Drilling of 2 borewells and fixing of cistern at Veerbhadreshwar Temple in W.No 5 


Drilling of 2 borewells and cistern at Dhangar Galli (ST) W.No 7 


6.00 3.64 - | Work Completed 
3.00 2.00 Work Completed 
3.00 0.00 Work Started 
1.00 0.85 Work Completed 
-] 
2.00 1.37 Work Completed 
- 2.00 1.37 Work Completed 
A) 33 Wok Completed 
12.61 0.00 Under Tender 
Process 
EX 137 | Work Completed 
3.00 0.00 Work Started 


Work Started 


Work Started 


Drilling of 2 borewells and fixing of cistern and laying of pipeline in W.No 11 


Drilling of borewell in W.No 3 


Work Started 


Work Started | 


Providing of cistern near hostel Jantha colony 
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Work Started 
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Rs. in Lakhs . 


Estimate | Expenditur 
Cost 8 Cost Work Status 


WE 3.04 Work Completed 
ER 3.79 Work Completed 


11.88 Work Completed 


S.No Town Name Sector Name Work Name 
Aurad Water Supply |Purchase of 15 HP and 10 HP motors and - 


- Aurad Water Supply \Purchase of valves 


38 Basavakalyan | Other Works |Construction of Public Toilet in New CMC Office ward no 18 


Work Completed 


t 
Work Completed 
Work Completed 


Work Completed 


39 Basavakalyan Other Works |Construction of Community Toilet at Rena Near |8 ward no 27 


Basavakalyan or Works |Construction of Community Toilet at Riksha Colony ward no 5 


Basavakalyan | Other Works |Providing Septic tank to Indira Canteen at Narayanpur cross Basavakalyan City 


Basavakalyan | Other Works |Construction of RCC Drain with deck Slab from Chaman Garden to Nalli Tod Dargha 
ಎ Via Ahmed Sha Dargha ward no 20 in Basavakalyan City 


Other Works [Construction of RCC Drain Both Side Maheboob Subani Chilla to Parshkatta ward no 4 
in Basavakalyan City 


Work Completed 


44 Basavakalyan Other Works 


Construction of RCC Drain in Kareem Colony cross Road ward no 20 in Basavakalyan Work Completed 


City 
45 ‘Basavakalyan | Other Works |Construction of RCC Drain from Ayyub Body Builder {Tabela) to Deshmukh Galli Road 
X & Majid Phulare to Dost Mohammed house ward no 02 in Basavakalyan City 


[46 Basavakalyan Other Works |Construction of RCC Drain from Jaffarsab Chabuksawar house to Chunnu Mechanic 
house & Abdul Qader house to Nizam house & Qizar Peeran to Niza Ali Peeran house 
[ ward no 06 in Basavakalyan City 


Work Completed 


Wi Work Completed 


3.69 
Other Works [Construction of RCC Drain from Alam Ali to Kareem house & Nisar house to Khaleel 90 Work Completed 

) Ustad ward no 27 in Basavakalyan City 
Other Works [Development of Park at Sy. No 62 in Basavakalyan City 7.00 Work Completed 


"47 Basavakalyan | Other Works [Construction of RCC Drain from Yousuf Khansab to Ali Raje house in Shahussain 
ward no 02 in Basavakalyan City 


48 § Basavakalyan 


[49 | Basavakalyan 
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Rs. in-Lakhs 


Work Name 


So [era 


50 |- Basavakalyan | Other Works [Construction of CC Road from Maruti house to Noorulla house Top Layer & Maheboob 
Subani Chilla to Mahmmod Ustad house Top Layer & Mainu Phutanewale to Aqeela 
Apa house & Near Babu Bhai house & maheboob Khan house to Painter house in 
ward no 27 Basavakalyan City 


Estimate 
Cost 


Expenditur 
e Cost 


Work Status 


15.00 13.23 


Work Completed 


51 Basavakalyan | Other Works |Construction of CC Road from Nazeer tyre house to Hafeez house Lendi Nala ward no 10.00 6.00 Work Completed 
2 in Basavakalyan City 
52 Basavakalyan | Other Works |Construction of CC Road from Shere sawar Function hall to Yakub Chabuksawar ward 12.00 8.95 Work Completed 
\ | no 02 in Basavakalyan City I 
'|53 Basavakalyan | Other Works |Providing & istallation of Octogonal pole with LED light near Moulana Yakub (6 No.s) 12.00 0.00 Work ಕಾಗ 
ward no 25, Akbar Alisha Dargh (1No) and Shahussain ward no 05, Ameeruddin Sha 
Qadri(2 Nos) and Maqdum Alisha Dargha (2 Nos) ward no 13 in Basavakalyan City 
54 Basavakalyan | Other Works [Providing & istallation of Octogonal pole with LED light near Balqui Basha Dargh (1 3.00 0.00 Work ere 
Nos)ward no 8, Sha Badesab Dargh (1 Nos) ward no 01, Shazada Qudri Dragha(1 ಹ 
Nos) at Dharagiri ward no 7 in Basavakalyan City | 
55 Basavakalyan | Other Works |Fencing of grave yard (Boltani Telang) Beside Police Quarters ward no 25 in 8.00 8.07 Work Completed 
Basavakalyan City ; * 
56 Basavakalyan | Other Works |Providing Gate & Compound wall to Indira Canteen at Narayanpur cross Basavakalyan 5.00 4.90 Work Completed 
city | 
57 Basavakalyan Other Works |Providing CC TV Camera in Indira Canteen at Narayanpur cross Basavakalyan City 0.50 0.00 Work Completed 
58 Basavakalyan | Other Works [Providing CC Road at Indira Canteen at Narayanpur cross Basavakalyan City 2.50 2.08 Work Completed 
, | Basavakalyan’ | Other Works [Providing Canopy at Indira Canteen at Narayanpur cross Basavakalyan City 1.0% 0.75 Work Completed 
| [3 Basavakalyan | Other Works [Construction of Public Toilet Near CPI Office ward no 26 - 14.00 12.98 Work Completed |- 
Basavakalyan Development of Park at Sy. No. 18 Tripuranth 10.00 7.08 Work Completed 
Gardens 4 
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Sector Name 


Roads 


Work Name \ Estimate | Expenditur 

- Cost 6 Cost 

Construction of CC Road in Kareem Colony cross road ward no 20 in Basavakalyan 5.00 Work Completed 
City 


Construction of CC Road from Nabisab Shekhar Gulab to Yosuf Chamdewale ward no EN 70 Work Completed 
61 


S.No Town Name 


SE Basavakalyan 


1 
63 Basavakalyan 


4 in Basavakalyan City 


3. 
2. 


64 Basavakalyan Roads Construction of CC Road from Reddy Complex to Hulsoor Road ward no 16 in ¥ 3.00 Work Completed 
Basavakalyan City 
65 Basavakalyan Solid Waste [Supply of 20000 No.s Dust Bin in Basavakalyan City 40.00 Work Started 
; Management 
Basavakalyan Solid Waste |Supply of Auto Tippers 4 No.s in Basavakalyan City 20.00 Under Tender 
2 Management Process 
Basavakalyan |: Solid Waste |Fixing of 100 Ltr Liter Bins in Basavakalyan City 5.00 | Work Completed 
Management 8 X 
68 Basuvakalyan Solid Waste Providing GPS to SWM Vehicles in Basavakalyan City 200 KE Work Completed 
RE Management | 2 k 
ಲ 69 Basavakalyan .|Street Lighting| Providing & istallation of Hi-mast Near BSNL office Shahpur Galli ward no 20 (1 No), 18.00 Work Completed 


Rena Galli near Hameed house ward no 27 (1 No), Near Navarang Talkies ward no 18 
(1 No) in Basavakalyan City \ 


70 Becsvakalyan Water Supply [Supply & installation of pure drinking water RO Plant in Shahussain Near Open Well 6.50 | Work Completed 
ward No 2 in Basavakalyan City 
Basavakalyan | Water Supply |Supply & installation of pure drinking water RO Plant in Dharagiri Near Open Well ward | Work Completed 
' No 7 in Basavakalyan City ೫ y : 
Basavakalyan | Water Supply |Supply & installation of pure drinking water RO Plant near Hameed Kirana Shop ward 6.50 4.87 Work Completed 


No 27 in Basavakalyan City 


Supply & installation of pure drinking water RO Plant Open Near Police Station ward . 8.50 f Work Completed 
No 26 in Basavakalyan City 


Basavakalyan | Water Supply 


74 Basavakalyan 


Water Supply ‘Supply & installation of pure drinking water RO Plant Near BSNL Office ward No 20 in 6.50 ¥ Work Completed 
|Basavakalyan City '. 
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Work Status 


Work Completed 


ER 
S.No] TownName |Sector Name | Work Name Estimate | Expenditur 
| ” ) Cost e Cost 
75 Basavakalyan Water Supply [Supply & installation of pure drinking water RO Plant in Ganesh Nagar Park Near 6.50 5.89 

Rural Police Station Basavakalyan City , 
; 5.89 


76 Basavakalyan | Water Supply [Supply & installation of pure drinking water RO Plant Near Peerpasha Bangla Open 
Well ward No 8 in Basavakalyan City K 


Work Completed 


4.55 


Work Completed 


77 Basavakalyan | Water Supply [Supply & installation of pure drinking water RO Plant Near Alla Nagar Open Well ward 
No 10 in Basavakalyan City 
78 Bhalki Other Works [Construction Modern Toilets and Bathrooms near Lake behind Channabdsava Helis 0.00 Under Tender 
in Bhalki Town _ Process: 
79 Bhalki Other Works [Construction of Drain from H/o Mareppa to H/o Shiromani in new Bheem Nagar in 5.84 0.00 Under Tender 
4 bHalki Town Process 
80 Bhalki Other Works [Purchase and Installation of various Essential Materials like Computer Laptop Tables 14.65 0.00 Tender to be 
and Furnitures Etc in New TMC Bhalki Office Building ; - Invited - 
81 Bhalki Parks and Installation Children Play Equipment"s and Park equipments in Lake Garden near 14.61 0:00 “Work Startéd’ 
‘Gardens |Channabasava.Ashram in Bhalki Town f 
82 Bhalki Construction of CC Road in Maharaja Colony in Ward No. 10 18.00 , 0.00 Tender to ಕ್‌ 
invited 
83 Bhalki Construction of CC Road behind Malkapure Petrol pump area in ward No. 8 7.84 0.00 Tender to be 
Invited 
84 Bhalki Construction of CC Road to Sahunagar Main road 18.00 0.00 Tender to be: 
y Invited 
Solid Waste |Purchase of Equipment's as per SWM DPR 58.46 0.00 Under Tender 
Management |” ) Process 
“Storm Water [Construction of SWD from Siddharth Nagar Railway Track to via Dattanagar Janatha 38.00 0.00 Under Tender 
Drains Colony Beerdev Colony upto Udgir Road Process 
“87 -‘Bhalki ‘> [Street Lighting Installation of new Electrical Poles in Lecture Colony Gunj area and Old City in Bhalki 19.23 0.00 Work Started 
\ town due to road widening - 
88 Bhalki Street Lighting Purchase and Installation of Transformer Cable and other materials to Jackwell at ನ 0.00 Work Completed 
Dadgi river 
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[ Rs. in Lakhs 
: Estimate | Expenditur 
| Work N. 
S.No Town Name Sector Name | ork Name Cost e Cost Work Status 
89 Bhaiki Water Supply [Installation of 10 Borewell Motors at various places in Bhalki town 10.00 9.97 Work Started 
it ——— 
[ 90 Bhalki Water Supply [Laying of Drinking water Pipeline in Ward No. 4 4.96 0.00 Work Started 
91 Bhatki Water Supply IPurchase of Pipe Value and other necessary materials for water supply maintenance 6.90 0.00 Work Started 
works in Bhalki Town 
92 Bhalki Water Supply Drilling of New Borewells and Installation of Motor Pumpsets in Bheem Nagar near 8.60 8.29 Under Tender 


‘Hostel H/o Ramanna Ex Councilor in Joshinagar Near Indira Canteen Near H/o 


Process 
‘Rajkumar Boudhe Railway Station Area Near PWD Compound and Near H/o Faheem 
iChoudary in Bheem Nagar in Bhalki Town + 
93 Bhalki Water Supply ;installation of New pumpset to Ghante Openwell ” 2.50 2.36 Work Started 
94 Bhalki Water Supply ;Drilling of Borewells and installation of Motor in Mouneshwar and Sainagar Colony 5.00 


4.99 Work Started 


Work Started 


Water Supply |Brilling of Borewell and Installation of 10 HP Motor in Aani Halla Bhalki Town 2.00 | 198 | Work Started 


Water Supply {Drilling of New Borewell and Installation of Motor Pumpset in Basavanagar 2.50 Work Started 


Water Supply |Drilling of Borewells and installation of Motor in Khandre Thanda and Siddharth Nagar Work Started 
| . 


Water Supply ‘Drilling of new borewell and installation of Motor Pumpset in Ward No. 3 "250 2.49 


: rT Bhalki Water Supply | Drilling of New Borewell and Installation of Motor Pumpset in Indiranagar and Hamal 5.00 0.00 Work Started 
| Colony 
100 | Bhalki Water Supply | Drilling of New Borewell and Installation of Motor Pumpset in Pan Mala 0.00 Work Started 


ETT Bidar Buildings |Improvements to Community Toilet at various places in Bidar City 21.65 21.88 Work Completed 
10207 Bidar 


Buildings Improvements to Municipal Garden at Dargah Pura 20.00 17.19 Work Completed 
103 Bidar Buildings |Improvements to Garden at Shiv Nagar north & south 20.00 0.00 Work Completed 
| 104 Bidar 57 


Buildings |lmprovements to Revapayya Garden in ward No. 29 6.65 Work Completed 
F 105 Bidar Burial Ground {Improvement to Grave yard at Guruduwara 4.99 Work Completed 


bud 
@ 
[=] 
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Town Name 


Sector Name 


- Bidar 


Other Works 
Other Works 


Other Works 


Parks and 
Gardens 


BIDAR District: Workwise Progress of ULBs under 14thFin General Basic Grants 2018-19 


Parks and 
Gardens 


; [Construction of CC Road from Chowbara Main Road to Sangameshwar Dairy Farm at 


113 Bidar Roads 
114 Bidar Roads 
115 Bidar Roads 


Solid Waste 
Management 


Singar Bagh, Construction of CC Road & RCC Drain from Sangameshwar Dairy Farm 
to hlo Govind Rao Maharaj at Singar Bagh, Construction of CC Road from H/o, Sana 
via Singar Bagh Circle to Shalimar Pan Shop in Ward No. 02 


Rs. in Lakhs 
Estimate | Expenditur » 

Work Name Cost e Cost Work Status 
Contribution to SBM | 25.00 0.00 Work Started 
Improvement to Shivaji Circle opp. DC Office & Madiwal Circle near Medical College in 5.65 4.38 Work Comp éted | 
Bidar City 
Improvement to CMC office Building 5.00 4.23 Work Completed 
Providing Chain link Fencing & improvement to Garden {Kuthe ki Khabar) & behind 20.00 20.45 Work Completed 
New Town Police Station at Guru Nanak Colony & Improvement of Garden at KHB 
Colony in Ward No. 16 
Construction of Compound wall to New church at Chidri in Ward No. 23 16.17 Work Completed 
Construction of CC Road from Chowbara ‘Main Road to H/o Teli at Phulekar Galli, 15.91 Work Completed 


Construction of CC Road at Multani Colony in Ward No. 12 10.00 


2.70 


Work Completed 


Construction of CC Road from H/o Saleem Sab to H/o Pate! Sab, from H/o Baba Ali to 24.43 
H/o Munshi Sab, from H/o Afsar Bhai to H/o Ayub Sab, from Infron H/o Khan Sab (Map 


Drawer), from H/o Mehboob Driver to H/o Majid at Shah Gunj, in Ward No. 13 


22.35 


Work Completed 


Construction of CC Road from H/o Bhosle to H/o D.K at KHB Colony in Ward no. 15 


11.54 


Work Completed 


Construction of CC Road from Ho Salivan to H/o Maruthi Birge, from H/o Mallikarjun 
Kadade to S.C Patil House & from H/o Baswaraj Gutte to H/o Nagappa Partapure, 
from H/o Baswaraj KSRTC to Hilo Rajskehkar Jirge, from H/o Shivaji to Bhalke Dr. 
House, from H/o Paramjeet Singh to H/o Harjit Singh, from Hfo Ambadas Pasarge to 
ho Jaganath Jamadar at Vaishnavi Colony in ward No. 16 


3.83 


Le 


Work Completed 


Purchase of Blue & Green Dust bins for door to door collection in Bidar City 
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Work Completed 
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Rs. in Lakhs 


- - ——— 
Estimate | Expenditur 
Work p 
» S.No Town Name Sector Name ork Name Cost e Cost Work Status 
147 Bidar Solid Waste |Purchase of Hinging Dust for commercial Street in Bidar Clty Work Completed 
| Management ' 
118 Bidar Solid Waste |Purchase of Mini Tipper 3 to 4 Cum Capacity for door to door collection 75.00 75.00 Work Completed 
Management 
| 719 Bidar Solid Waste [Transfer Station 4 (Decentralization Center) RDF Facility 78.36 Tender to be 
Management Invited 
120 Bidar Solid Waste [Toilet Block as per SWM DPR 5.00 Tender to be 
Management py Invited 
Bidar Solid Waste |Old Compactor System Replacement 9.48 Work Completed 
Management | 
Bidar' Storm Water |Construction of RCC Drain & RCC Deck at Industrial Estate at Gandhi Gunj & 9.58 Work Completed 
್ಥ Drains Construction of RCC Drain & RCC Deck near Laxmi Bai Kamthane School! at Vidya 


Nagar, Construction of RCC Deck slabs near Dist. Court near H/o Kushal Patil & near 
Hio NV Reddy Guruji House in Bidar City 


4 


Construction of Drain in Ward No. 04 


Bidar JS Water Work Completed 
Drains 

Bidar Storm Water {Construction of CC Drain from Chowbara Road to H/o Md Basheer at Arkat Galli in 

| Drains Ward No. 05 ' 


Work Completed 


1 Bidar Storm Water [Construction of RCC Drain from H/o Babu Bhai to H/o Saleem Bhai at Maniyar 
Drains Taleem, Construction of RCC Drain & Deck slab near H/o Misbauddin at Barood Galli, 
near H/o Laiq at Michi Galli, Construction of Cover slab over open well & Road from 
Hio Akhter Khan to H/o Ilyas Moulsab at Maniyar Taleem iN ward No. 08 


Work Completed 


126 ‘Bidar Storm Water |Construction of RCC Drain from H/o Faheem Patel to H/o Muneer CTO at Noor Khan 
Drains Taleem in Ward No. 06 & Construction of CC Drain from H/o Mallappa to H/o Ambrish 
at Public Garden & from H/o Jahangir Khatib to H/o Ramesh opp. Public Garden in 


Work Completed 


Ward No. 10 
127 Bidar Se Water |Construction of CC Drain from H/o Mallappa to H/o Ambrish at Public Garden & from Work Completed 
Drains H/o Jahangir Khatib to H/o Ramesh opp. Public Garden in Ward No. 10 & Raising of 


existing & Balance RCC Drain wall from Dargah Mubarak Shaheed to Jamuna Mori in 
Ward No. 11 
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S.No 
128 


131 


135 


136 


137 


138 


Town Name 


BIDAR District: Workwise Progress of ULBs under 14thFin General Basic Grants 2018-19 


Sector Name Work Name 


Storm Water [Construction of RCC Drain at Multani Colony in Ward No. 12 
Drains 


“| Storm Water 


Bidar 


Bidar 
Bidar 


Bidar 


Bidar 


Bidar 


Storm Water [Construction of RCC Drain from Hio Shivraj Patil to Bhagamma Temple in Ward No. 
Drains 16 & Construction of RCC Drain from Udgir Road to Nagamarpalli house at Shiv Nagar 
in Ward No. {7 3 
Storm Water [Construction of RCC Drain from H/o Sunil Kumar to H/o Santosh Madhav Rao 
Drains Jamgiker at Venkateshwara Colony, H/o Suresh Mashetty to Prakash Pottar, H/o 
Gangappa Saule to H/o Shivraj to Kashappa Shakare in Ward No. 19 


Construction of RCC Drain from h/o Apparao Patil to H/o Vishwanath Waddi, from H/o 
Govind Rao to H/o Hari, from Hanuman Temple to H/o Maliamma Waddi, from Hilo 
Kulkarni to H/o Shamil at Vidya Nagar in Ward No. 22 


torm Water [Construction of RCC Drain from Soleman Kirana Shop to H/o Dashrath, from Soleman 
Drains Kirana Shop to H/o Dashrath at Chidri in Ward No. 23 


Drains 


$ 

Storm Water |Construction of RCC Drain at CB Nagar in Ward No. 30 
Drains 

Storm Water [Construction of RCC Drain from H/o Qayyum Plumber to H/o Khaja Bhai Pan Shop & 
Drains from H/o Ayub Khan to H/o Taj Auto House in ward.No. 33 

Storm Water, [Construction of. RCC Drain from H/o Dhanraj Pastor to H/o Stanely Augustine, from 
Drains H/o Ramesh Auto to H/o Shantkumar in Ward No. 34 


Storm Water [Construction of RCC Drain from H/o Samuel Bombay to H/o Sampath, ‘H/o Samuel 
Drains Bombay to H/o Samuel Engineer, Poultry Form to H/o Tamanna Mache, & H/o Sanjay 


Jessi to H/o Manik Chimalpad at Mangalpeth in Ward No. 35 


Storm Water [Construction of RCC Slab over the Khandak near H/o Raghuvendra Auradker (DIG) 
Draiis |DCC Bank Bidar 


Street Lighting | Providing LED Light at various places in Ward No. 01, 02, 04, 05, 07, 11, 16, 17 &18 


139 Street Lighting|Providing LED Light at various places in Ward No. 20, 22, 24, 25, 27,28, 29, 30 
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Rs. in Lakhs 
Estimate Expenditur | 
Cost e Cost Worle Status 
10.00 8.97 Work Completed 
8.52 | 7.99 Work Completed 
15.00 14.22 Work Completed 
12.50 9.70 Work Completed | 
4.38 Work Completed 
9.42 Work Completed 
4.00 Work Completed 
5.00 4.88 Work Completed 
10.00 8.77 Work Completed 
5.00 4.62 Work Completed 
49.00 0.00 Under Tender 
Process 
44.31 0.00" Under Tender 
Process 


BIDAR District: Workwise Progress of ULBs under 14thFin General Basic Grants 2018-19 


Rs. in Lakhs 
s.No| TownName |Sector Name Work Name Estimate ‘| Expenditur | iy status 
k E Cost e Cost 
140 Bidar Under Construction of RCC Drain from H/o Santosh to H/o Shiv kumar, from H/o Veershetty 13.00 Work Completed 
Ground to Hio David, from H/o Basappa H/o Barode, from H/o Shiromani to H/o Sharnappa, ' 
Drainage [from H/o Police to H/o Shankerayya Swamy & from H/o Chandrashekhar to H/o Sanju 
in Ward No. 17 
141 Bidar Under Construction of RCC Drain (Both side) from H/o Mustafa to existing valley at Jabbar 8.11 7.51 Work Completed 
p Ground Colony in Ward No. 15, Construction of RCC Drain & Road from H/o Sher Ali to H/o 
Drainage Rauf Sab at Jabbar Colony in Ward No. 15 aid 
142 Bidar Under Construction of RCC Drain (both side) from Joy Computers to Babu Wali's House at 24.00 23.19 ‘Work Completed 
Ground Sai Colony, Construction of RCC Drain (both side) at Shah Gunj Yuva Kranti Ganesh 
Drainage to Chambar Galli, Construction of RCC Deck slab near H/o Chakote"s & Construction 
of CC Road from Hanuman Mandir via H/o Jaganth Ex-Councilor to KEB Main Road, 
Construction of RCC Drain from H/o Channabasapa Hathalli"'s to H/o Havappa 
; [Advocate via H/o Shantkumar Mudhale, & Construction of RCC Drain & Deck slab 
‘beside H/o Chandrakanth patil Councilor, and Construction of RCC Drain & Deck slab 
along approch road to Babu Wali House in Ward No. 20 
733] '- "Bidar Under Construction of RCC Drain from H/o Abdul Bari to H/o Mehboob Sabm from H/o Halim Work Completed 
Ground to H/o Hamid, from Fatima Zohra via H/o Lalita Bai to H/o Alauddin, from H/o Noor 
Drainage |Bhai to H/o Mehboob & from Hio Rafi to H/o Salim, from H/o Mehboob to H/o Jaffer & 
from Hlo Shaik Mehboob to H/o Shiraz, from H/o Shaik Shukkur via H/o Anita to H/o 
Veerappa in Ward No. 24 
144 | Bidar Under Construction of RCC Drain at Agriculture Colony, Sangameshwar Colony & KEB 8.73 Work Completed 
?, Ground Colony in Ward No.27 
| ' Drainage 4 
145 Bidar Under. Construction of RCC Drain from h/o Mallikarjun Patil to Manhalli Main Road behind 7.34 Work Completed 
Ground DCC Bank at Sidharudh Colony, H/o Suresh Dodde to H/o Veershetty Police at 
Drainage |Allamprabhu Nagar, from H/o Baswaraj Ex-serviceman to H/o Somnath Kadude 
' (Baswa Bhagyyaker) at Kailash Nagar in Ward No. 29 k 
146 Bidar Under Constructionof RCC Drain from Shajjanshetty to H/o Ashok & H/o Dhulappa to Pail 10.00 9.15 Work Completed 
Ground Bore well, from H/o Muktar to H/o Raju Attikai & from Ramanna Koli to H/o Ghaleppa 
Drainage (Metre in Ward No. 30 
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151 


152 


,, Bidar 


Water Supply 


t 


Drilling of bore well near H/o Fatima Begum Baghwan Galli, Rao Taleem, near 
Ashurkhana at Ali Bagh in Ward No. 01, Drilling of bore well near Al-Hameed School at 
Siddiq Shah Taleem, near Govt. MPS at Mustaid Pura, near Dargah Jamale Bahar, 
near Slaughter House, and providing pipe line and cistern in Ward No. 03, Drilling of 
bore well near H/o Hara Taziya, at Komti Galli, & near H/o Husamuddin at Kulsoom 
Galli in Ward No. 04, Laying of pipe line from Tamshikari Dargah to H/o Md Fasiuddin 
at Pansat Taleem in Ward No. 05, Drilling of bore well near H/o Mohsin Khan & H/o 
Shaik Sayeed in ward No. 06, and Drilling of bore well at 2 locations in ward No. 07 


Water Supply 


Water Supply 


Water Supply 


Drilling of bore well, providing pipe line & cistern near Duthan Darwaza, near H/o Shafi 
Bhai, near H/o Khursheed, near H/o Hakeem Sab & near Chunna Bhatti, & near H/o 
Shareef in Ward No. 08 & Drilling of bore well and laying of pipe line and cistern at 
Feroze Talkies Road, near Ram mandir & Bheem Nagar in Ward No. 10 


Drilling of bore well providing pipe line & cistern behind H/o K.S Saleem, near Rahmath | 


Masjid, near H/o Zaheer hafiz sab at .Multani Colony, .& Providing pipe line cistern opp. 
Side of Multani Pasha & behind Multani Pasha Dargah, Arch on Tasker Road, near 
Chanda Shah Kaman at Sofiya Pura, near Sadi Bowli, Hfo Akmal Ex Councilor at 
Rohelle Galli, beside Gulshan Function hall at Rohelle Galli, near H/o Dawood 
Councilor to H/o md Faheem & Md Fayaz KEB, in Ward No. 11, Drilling of bore well 
near H/o Shakti at Labour Colony in Ward No. 13 


Drilling bore well at Khusi Nagar, Old Navadgeri, SC Galli, ST Galli and providing pipe 
line cistern in Ward No. 15 


Water Supply |Drilling of bore wel! (03 Nos), & Providing RO Plant at KHB. Colony in Ward No. 16 15.00 


Water Supply 


Providing Cistern and laying of pipe line from existing bore at Humnabad Road to 
Mallikarjun Temple & opp. Dental College in Ward No. 18 Drilling of bore well & 
providing MWS & laying of pipe line near H/o Ashok Hosamani at Baswa Nagar, 
Laying of pipe line from existing bore well to Hanuman Mandir at Kalidas Nagar in 
Ward No. 21 
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Rs. in Lakhs 
Estimate | Expenditur 

Cost e Cost Work Sats | 

25.00 21.46 Work Completed 

18.73 15.90 Work Completed 

18.00 16.60 Work Completed | 

10.00 7.67 ಸ Completed 
835 [Work Completed | 

8.00 3.83 Work Completed 


BIDAR District: Workwise Progress of ULBs under 14thFin General Basic Grants 2018-19 


piping at Shiv nagar south behind Reliance digital shop 
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ವ Rs. in Lakhs | 
Estimate | Expenditur - 
KN 
S.No] Town Name Sector Name Work Name _ Cost e Cost Work Status 
153 Bidar Water Supply [Drilling of bore well (2 Nos) providing MWS & laying of pipe line infront of Fatima 22.50 19.45 - | Work Completed 
Maqbara & near & Hl/o Vijay Kumar Sagar in Ward No. 24 Drilling of bore well near ] 
Grave Yard at Bidri & Haq Colony in Ward No. 25 Drilling of bore well providing MWS 
at Old Mailoor &.CMC Colony in Ward No. 27 Providing Cistern (02 Nos} from existing 
bore well at Gandhi Nagar'in Ward No. 28 Drilling of bore well (02 Nos) including p 
cistern and pipe line in Ward No. 31, Drilling of bore well (02 Nos) locations in Ward 
No. 35 KN 
7 Bidar Water Supply Drilling of bore well pipe line & cistern at KEB Colony, near H/o Mahadev Swamy at 19.00 16.40 Work Tormpleted 
Sangameshwar Colony at Mahesh Nagar in Ward No. 27 Drilling of bore well providing 
pipe line & cistern near H/o Dattappa Jetla at Old Village Kumbarwada, near H/o 
Kashinath Master at Rampure Colony, and near Garden at CB Nagar in Ward No. 30 
155 Bidar Water Supply [Restoration of Manjira Bulk Water Supply Scheme 0.00 0.00 Work Completed 
156 ~aBidar Water Supply |Purchase of Chemicals Alum / Chlorine gas / Bleaching powder 17.00 3.94 Work Completed 
757 | ಗ Bidar Water Supply [Purchase of 5.0 Hp, 3.0 Hp and 1.50 Hp submersible pumps 2.66 2.27 Work Completed 
158 Bidar Water Supply |Painting to WTP Plant at Nailamnahalli Thanda 5.00 3.42 Work Completed 
7] Bidar Water Supply Drilling of bore wells and providing with providing of pumping machinery cistern and 2.50 0.00 Work Started 
| piping infront H/o Abdul Basheer at Ahmed Bagh ' 
160 Bidar Water Supply (Drilling of bore wells and providing with providing of pumping machinery cistern and 2.50 0.83 Work Completed 
piping at Gareeb Colony near TC 
161 = Bidar Water Supply jDrilling of bore well with providing pumping machinery and piping at Ambedkar Bhavan 2.00 1.87 Work Completed 
+on Janwada Road - 
162 Bidar Water Supply jDrilling of bore wells and providing with providing of pumping machinery cistern and 2.50 0.82 Work Completed 
piping at Haq Colony bejind KEB near ice cream factory 
H 
163 Bidar Water Supply | Drilling of bore wells and providing with providing of pumping machinery cistern and 2.50 0.00 Work Started 
piping at Bilal colony near H/o Anwar 
Bidar Water Supply |Drilling of bore wells and providing with providing of pumping machinery cistern and 2.50 0.89 Work Completed 


BIDAR District: Workwise Progress of ULBs under 14thFin General Basic Grants 2018-19 


S.No| Town Name Sector Name Work Name 


Rs. in Lakhs 


Work Status 


1165 Bidar Water Supply [Drilling of bore wells with providing of pumping machinery cistern and piping at Anand 
- Nagar near H/o Shri Shanker Rao Shinde. 


Estimate | Expenditur 
Cost e Cost 
2.50 - 1.60 


Work Completed 


& 


27.50 


| 166 Chittaguppa Other Works |Ward No..01,02,03,06,14,15 & 19 Const CC Drain From H/o Tahe Bee House to 
APMC & H/o Shankar Yallappa to Main Road & H/o Mallikarjun Konda to Urmila 
Bhanwadkar House (5.50), from Maharudrappa House to Ambanna House, Eranna 
Humnabade House to Paryag Bai House (3.00), Near Ganesh Temple (1.50), Near 
Bhutali Galli & Nabi Khana (4.00), H/o Mahadev Hiraskar to H/o Vijaykumar House Via 
Ashok Tailor House to Main Road (3.50), Ramesh Wali House to Jaffar Pan Shop & 

K Channure Bassu House to Ramesh Para House & Mochi House to MA Kareem House 
(4.50), Gopamma House to Shankar House & Shamrao House to Moulana House (lce 
4 Cream Company) (5.50) 


23.52 


Work Completéd 


167 Chittaguppa Other Works |Ward No, 11,14,16,17, Const of Desklab Near Maheboob House, Near Azad Chowk, 


Near Gousiya Masjid, & Mahetab Girni & W.No. 20 Const of CC Drain Near Mustafa 
House 


2.48 


2.12 


Completed 


168 Chittaguppa Other Works |Ward No. 02,08,09,10,17 Const of CC Drain & Road from Arvind Kulkarni House to 
Main Road & Nimbadi House to Main Road{(5.50), CC Drain Near Raheem Sab Ramne 
Wale House(3.00), Hakeem Galli & Hannu Jamadar House to Main, Road(5.50), 
- |Ambanna House to Ashok Murtikar & Rajappa House to Bus Stand(4.00), Nasee Khan 


» House to Sidram House & Patlya Mahetab House to Babu Miyan Girni House(4.42) 


22.42 


9.71 


Work Started 


Chittaguppa Other Works |Providing Mahatma Gandhiji & Baswaraj Bagdalkar Statue 9.96 


9.96 


Work Completéd 


Roads 


Chittaguppa 


Ward No.07,11,12,17,18,20,21&22 Const of CC Road from H/o Dr Rajan to Prakash 
Nayak House & Sanju Ganji House to Hanmanth Madargi House(7.00), Kudambal 
Main Road to Sadbodhini School(9.00), Near Jamiya Masjid(1.00), tsmail Choudari 
House to Zakir House & Near Zameeruddin House(2.50), Amrut House to Vasant 
House & Near Sanju House(2.50), Near Revansiddeshwar Temple(3.50), Mastan Khan 
House to Water Tank(1.48), BN Reddy Clinic to Usman Miyan House & Server House 
to Baba House(3.00) - ಬ 


171, Chittaguppa Solid Waste |Sanitary LandFill At Land Fill Site (SWM DPR Estimated Amt. Rs. 30.18 Lacks) 42% 
Management [ULB Share Amt Reserved. | 3 


29.98 


12.68 


22.77 


: 0.00 


Work Sempra 


Work Started 


172 |. Shitaguppa Solid Waste . |Ward No. 18 Const of Ladies Toilet Near DCC Bank 
- Management 
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0.00 


Work Started 
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Town Name 


Sector Name 


173 


— Chittaguppa 


Solid Waste 
Management 


Construction of Truss at Land Fill Site {(SWM DPR Estimated Amt. Rs. 17.62 Lacks) 
42% ULB Share Amt Reserved. 


174 


Chittaguppa 


Solid Waste 
Management 


Battery Operated 3 Wheeler Vehicle 2 Nos (SWM DPR Estimated Amt 4.16) 42% ULB 
Share Reserved(1.75), Bailing Machine (2Ton) 1No"s (SWM DPR Estimated Amt 4.40) 
42% Ulb Share Amt Reserved (1.85), Screening Machine (trammel) 4mm-1 TPH 
(SWM DPR Estimated Amt. Rs. 36.00 Lacks) 42% ULB Share Amt Reserved(15.12), 
Building Block At Landfill Site (SWM DPR Estimated Amt. Rs. 10.38 Lacks) 42% ULB 
Share Amt Reserved(4.36), Toilet Block At Land Fill Site (SWM DPR Estimated Amt. 
Rs. 3.81 Lacks) 42% ULB Share Amt Reserved(1.80), DWCC at Land Fill Site (SVM 
DPR Estimated Amt. Rs.'4.07 Lacks) 42% ULB Share Amt Reserved(1.71), Leachate 
Tank at Land Fill Site (SWM DPR Estimated Amt Rs. 1.95 Lacks) 42% ULB Share Amt 
Reserved(0.82), Rain Harvesting At Land Fill Site (SWM DPR Estimated Amt Rs. 2.21 
Lacks) 42% U 


175 


Chiittaguppa 


Solid Waste ; 
Management 


Const of Drain at Land Fill Site (SWM DPR Estimated Amt. Rs. 39.71 Lacks) 42% ULB 
Share Amt Reserved. 


176] 


Chittaguppa 


Solid Waste [Const of Drain at Land Fill Site (SWM DPR Estimated Amt. Rs. 39.71 Lacks) 42% ULB 
Management |Share Amt Reserved(9.12), Leachate Treatment Plant At Land Fill Site (SWM DPR 
Estimated Amt. Rs. 2.0 Lacks) 42% ULB Share Amt Reserved(0.84) 


177 


Chittaguppa 


Street Lighting |Ward No. 1,2,3,10,11,12,15,16,23 Supply and Fixing of 60 Watts Solar LED Street 
Light 


178 


Chittaguppa 


Street Lighting | Ward No. 03,07,19,23 Providing Electrical Poles & Electrification Work 


1 
179 


Chittaguppa 


Water Supply |Ward No.10,11,12,16,23 Providing Pipeline from Nabisab Phulare House to Ningdalle 
House. (2.00) Providing Borewell Motor & Pipeline Work Near Nehru Chowk (2.80) 
Pipeline Work from Gundu House to Chandu House (1.48) Pipeline & Ce at 
Gangapure House (2.00), Pipeline from Bhavani Mandir to Waddar Galli & Jyoshi Galli 
in Fatmapur (1.82) & Providing Single Phase 1.5 HP Borewell Motors 02 No's, 
Airvalve, Sluice Valve (2.50) 


180 


Chittaguppa 


Rima Expenditur 


7.40 0.00 Work Started 


Work Started 


NN ಗ 


Work Started 


17.00 Under Tender 


Process 


|S | 03 | Work Started 


Work Completed 


Water Supply |Providing New 250KVA Transformer No.1 at Hudgi Sump. 
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_ ನಹ 


Work Started 


182 Hallikhed 
185 Hallikhed 
186 Hallikhed . 


Hallikhed 


Hallikhed 


Hallikhed 


ಮ 
0 
[=] 


Ha 
Ha 


likhed 


191 |: likhed 
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Hallikhed Burial Ground 


Other Works 
Other Works 


Other Works 


Other Works 
Other Works 


Other Works 
Other Works 


Other Works - 


Other Works 
Other Works |Providing fencing to garden and Government Properties 


192 Hallikhed Other Works 


193 


- 
o 
[0] 


Management 
Purchase of new Tractor 
Management | 
Hallikhed 


196 Other Works 


NS 


Providing fencing to Christian community Grave yard 


Rs, in Lakhs 


Work Name 


Providing of High mast lamp near Basaveshwar circle, Ambedkar circle and Naganna 
circle 5 ' 


Construction of Public toilet ( pay & use} near Government Hospital of Hallikhed B 


Work Status ' 


Estimate | Expenditur 
Cost e Cost 


. 6.00 | 4.56 


“Work Completed 


Work Started 


Purchase of New Water tanker and Tractor Engine 


Construction of C.C. Road and C.C drain from mangal sister house to ravoof Bidri shop 


Construction of C.C. drain from Bheemshetty Meenkeri shop to hugar house 


Compound wall to grave yard near police station 


Over head water tank of 2.5 lakh liter water capacity in TMC Halikhed B 


Construction of Public toilet in old bheem nagar 


Construction of drain and deck slab from new bus stand to Basaveshwar circle 


Construction of C.C, Road and C.C drain from Sangameshwar temple to Ravindra 
police patil house 


Providing LED LAMP to electric poles of Hallikhed B 


Providing pipe line near Bijapur Math to Syed Khundmeer House in Ward No. 4, 
Hanuman Temple to By Pass to Maqbool Compounder, Ayub RTC House Ward No. 
18, Bade Sab House to Ahmed House Ward No. 7, lbrahim House to Gani House and 
GI pipe at Wanjri at Humnabad Town 4 
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15.00 0.00 
9.66 0.00 Tender to be 
Invited 

10.00 7.25 Work RE 

5.58 4.28 Work Completed 

3.50 0:00 Work Started 

5.00 0.00 Under Tender 
Process 

16.00 0.00 Tender-to be —| 2 
Invited - 

10.50 0.00 Under Tender 
Process 

25.58 22.13 Work Completed 

850 0.00 Work Started | 

10.00 0.00 Work Started 

2500 05ರ Terabe 
Invited 

525 0.00 | Tenderto bé 
Invited 

11.00 0.00 Under Tender 
Process 

7.50 5.92 Work Completed 
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Humnabad Other Works 


pS 
y 


Humnabad Other Works. 


Humnabad Other Works 


Siher Works 


Construction of CC‘Road and Drain from Abdul Rasheed house to Kareem Sab house 
2.00 


Construction of CC Road and Drain from Naseeb Sab house to Mustafa House Ward 
No. 3 


Rs. in Lakhs 
. - ” Estimate | Expenditur 
KN > 
S.No] Town Name Sector Name Work Name Cost e Cost Work Status 
197 Humnabad Other Works |Providing Bore well, Pumping Machinery and cistern infront of Hanuman temple 2.50 2.18 Work Completed 
Shivapur Road, Near Idgar house in Ward No.07 
[198 Humnabad Other Works |Providing Bore well, Pumping Machinery and cistern near Basavateerth Math Ward —್‌್‌ಾ 2.18 | Work Completed 
No,23 
{199 T  Hurnnabad Other Works |Providing Bore well, Pumping Machinery and cistern near Kalorlingeshwar School 2.50 2.16 Work Completed 
Ward No.09 | 
200 Humnabad Other Works |Construction of Community Toilet near Police Station Humnabad 10.00 0.00 Work Started 
, 4 
Humnabad Other Works |For IHHL Contribution § ' 12.30 0.00 Work Started 


Work Completed 


oS 


Work Completed 


Work Completed 


Painter House Ward No. 10 
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0.00 


Work Started 


Work Started 


205 R Humnabad Construction of CC Road from Mehmood Mechanic house to Kallur Road Ward No. 20 8.00 
206 Humnabad Diner Works |Construction of CC Road and Drain frorn Khundmeer House to Mehboob House in 3.00 
Ward No. 04 . 
207 Humnabad Other Works |Providing Water Supply material, and accessories for maintenance of water supply. 12.00 10.29 
2081 Humnabad Other Works |Construction of Drain with Cover in Ward No. 11 from Salahtiddin Ghasi House to Teli 3.00 | 
Galli 
209 Humnabad Other Works |Construction of CC Drain from Jajee House to Veeranna Dankai House Ward No. 12 2.00 - 
210 Humnabad Other Works |Construction of CC Drain from House of Alimoddin to House of Badi Ujama Ward No. 2.00 |] Work Started ' 
9 
211 Humnabad Other Works [Construction of Deck slab and Drain from House Riyaz to Nizamoddin House & Kishan 1.50 


MN Work Started 


0.00 Work Started 
Construction of CC Road and Drain from Khayum Sab House to Bhaskar house in 4.00 | 0೦0 | Work Started 
Ward No. 13 . 


Work Completed 


BIDAR District: Workwise Progress of ULBs under 14thFin General Basic Grants 2018-19 K 4 


| - Rs. in Lakhs - 
‘|8.No| Town Name | Sector Name ‘Work Name 


| Estimate | Expenditur 
212 Humnabad Other Works [Retaining wall to CC Road from NH.9 Road to Vinayak Councilor House Ward No. 20 


Cost e Cost Work Status 
3.00 0.00 Work Started 


2.27 Work Comp eted | 


213 Humnabad Other Works [Construction of CC Road and Drain from Nagabhushan Land to APMC Compound 
, Murad Layout Ward No. 14 


Improvements to Garden Near IDSMT Complex (Garden Chair) Ward No. 10 


21 Humnabad Other Works 1.12 Work Completed 


431 | Work Completed | 


Work Started 


Humnabad Other Works 


"| Other Works 


Other Works 


Providing Tree & Tree Grard from IB to KEB 


-Humnabad Providing Tree & Tree Grard to Divider from old NH to Wanjri 


Providing Bore well, Pumping Machinery and cistern-near Sy.No. 163 on Hankuni 


Work Completed 
Road Ward No.20 


Humnabad 


Other Works [Providing Road from H/o Shanker Waddar to Riyaz Tailor inWardNo.18 . 5.00 


1 


219 Humnabad Other Works [Providing & Fixing Grill work to Divider from Junior College to By Pass 


218 Humnabad Work Completed 


Work Stan 


ಕ 


220 Humnabad Other Works [Construction of CC. Road from Zameer Phulare House to Saleem Sab House at Balgar 


Work Completed 
[Galli Ward No. 13 


221 Humnabad Other Works [Providing Road from Swamy Lineman House to Razak "Sab Sabunwale Ward 3.00 2.47 Work Completed 
No. 16 
222 Humnabad Other Works [Providing Road from Ghawalkar House to Vaijappa Goshetty House in Ward No. 21 4.00 3.23: Work Completed , 
223 Humnabad Other Works [Providing CC Road from Deccan Medical to Chinkera House Ward No. 12 4.50 3.63 Work Completed 
224 Humnabad Other Works [Providing Poles in various Wards at Humnabad Town 5.00 0.00 Work Started 


Humnabad Other Works |Providing Cable for Median Lights in various Wards at Humnabad Town 2.58 0.00 Work Started - 


Humnabad Other Works |Providing Street Lights for 1 to 23 Wards K - 5.00 4.13 Work Completed 


227 Other Works Providing & Fixing C.C. Camara in Humnabad Town - 10.00 10.00 Work Completed 
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S.No| Town Name Sector Name 

228 Humnabad Other Works 
| 

229 Humnabad Other Works 

{230 | Humnabad | Other Works 

) ; 

231 Humnabad Other Works 

Humnabad Other Works 

Humnabad Other Works 


Providing Bore we 
Hankuni Road Wa 


Providing Bore we 
Ward No.18 . 


Providing Bore wet 
Galli Ward No.04 


Providing Bore we 
Road, Sy.No. 147, 


Providing Bore wel 


Hymnabad Other Works 
[7 


Solid Waste 
Management 


Providing Bore we 


p o.22 
SWM DPR Contribution 


Road, Ward No.05 


Rs. in Lakhs 


Work Name 


I, Pumping Machinery and cistern near Baresaltra Church on 
rd No.20 


Providing roofing, flooring and grill work to W Giri Katta at Thair Maidan 


, Pumping Machinery and cistern near Padkatti Kallur Road Waniri, 


, Pumping Machinery and cistern infront of Star Tent house Tandur 


, Pumping Machinery and cistern near Ashraya Colony, Hankuni 
Ward No.21 


il, Pumping Machinery and cistern Dattatreya temple, Jawahar 


Estimate | Expenditur 
Cost e Cost Work Status 
2.50 2.14 Work Completed 


11.50 


Work Started 


Work Completed 


Work Completed 


Work Completed 


, Pumping Machinery and cistern at Garden on Kallur Road Ward 


Work Completed 


Work Completed 
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2303.07 


3 
— 


[we 16a 1198 


L Bidar District: Workwise Progress of ULBs under 14thFinGeneralBasicGrants 2019-20 Report 
' Rs. in Lakhs 


Estimate [Expendit 
Cost ure Cost 


S.No | Town Name Sector Name 


|‘ Aurad Buildings Construction of compound wall and improvements to Ghule layout in W.No 19 | 990 | 000 | Work Started 
2 Aurad - Burial Ground |Construction of compound wall and improvements to Garden at Santosh colony in Work Started 
W.No 17 
I 3 Aurad Other Works [Consturction of community toilets for ladies including water supply in W.No 9 19.80 | | Work Started 
4 Aurad Roads Construction of CC drain from H/o Kashinath Jadhav to H/o Ganpathi Kodge in 2.00 Work Started 
| W.No 14 
5 Aurad Roads Construction of CC drain from H/o Siddique Mechanic to H/o Shadul in W.No 14 1.00 Work Started 
6 Aurad Roads Construction of CC drain from H/o Jalimiyan to H/o Gundappa in W.No 1 | 350 | 000 | Work Started 
— Aurad Roads Construction of CC drain from H/o Hanuman to H/o Jani Pinjar in W.No 4 | 200 | 00 | Work Started 
[8 “Aurad Roads Construction of CC drain from Hl/o-Hanuman to H/o Gouse Bagawan in W.No 4 | 200 | 000 | Work Started 
9 | Aurad Roads Construction of CC drain from H/o Mudesher to TPS main road in W.No 12 | 500 | 000 | Work Started 
10 |. Aurad Roads Construction of CC drain from H/o Usmansab to H/o Vital rao W.No 12 | 400 | 000 | Work Started 
11 Aurad Roads Purchase of Printers and Scanners and other items for Town Panchayat Office 1.50 1.33 |Work Completed 
12 W Aurad : Roads Construction of CC road from H/o Pushpabai to Main road in W.No 18 | 400 | 00 | Work Started 
13 Aurad Roads Construction of CC road from H/o Neeikant Bowge to H/o Erappa Uche in W.No 2 MNES Work Started 
14 Aurad Roads Construction of CC road from H/o Nagendra Kamble to H/o Laxman Kamble in 2.00 0.00 Work Started 
W.No2 
15 Aurad Roads Construction of CC road from H/o Dama to H/o Aurade in W.No 14 2.00 0.00 Work Started 
18 Aurad Roads Construction of CC road from H/o Nagappa Kumbar to H/o Balaji Kumbar in W.No Work Started 
3 _. 
47 Aurad Roads Construction of CC road form H/o Pawan Basnale to H/o Narsinghrao Chormole in Work Started 


2 
z 
[s) 
AER 
ವ 
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Aurad Siret Lighting [Providing and fixing of highmast lights in various gardens and maintanence of 19.80 | 


Bidar District: Workwise Progress of ULBs under 14thFinGeneraiBasicGrants 2019-20 Report 


Rs. in Lakhs 


; Estimate [|Expendit 
Cost 


ure Cost 


Work Status 


Work Started 1 


| street lights in Aurad Town 


4.50 0.00 
5:00 5] Work Started 
2.95 0.00 Work Started 
6.00 6.00 | Work Completed 
Construction of CC drain from H/o Jyotiba Gayakwad to H/o Pandurang Master in 5.00 0.00 Work Saned i 
W.No 13 Oo k 1] 
Construction of CC road from Bhagyawanti Medical store Santosh sonat shop in 1.90 0.00 Work Started 
W.No8 | ಹ 
Solid Waste Reserved amount for approved SWM DPR - 39.50 37.14 Work Started 
Management ಮ 
0.00 Work Started 


Water Supply |Providing pipeline from High Schoo! to Joshi Colony Old Gunj and in various wards 5.00 


| Work Started 


Water Supply jProviding pipeline from Naland Ded College to Kumbar Galli pT 


0.00 


Work Started 


Water Supply {Providing and fixing of motor at Subjail GLSR 2.00 


0.00 


Work Started 


0.00 


Work Siaried 


Water Supply [Providing pipeline from Old Gunj chowk to Janta colony toilet Boys hostel and 2.00 
Girls hostel : 


0.00 


Work Started 


Water Supply [Purchase of Valves 2.00. 
| 
Water Supply |Providing pipeline from Akkamahadevi chowk to H/o AmarYeduve in W.No 5 3.00 


0.00 


Work Started 


32 - Aurad Water Supply  |Providing pipeline from Subjail tank GLSR to Singhe house, Subjail Thanda in 5.00 
W.No 20 - } 


0.00 | 


Work Started 
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Work Name 


Providing pipeline from Veternary Hospital to Bus Depot in W.No 16 


Drilling of borewell and fixing of motor at Kheranayak Thanda in W.No 16 


Fixing of motor and cistern near Teacher colony garden in W:No 14 


Drilling of borewell, fixing of motor and cistern at Phatan Galli in W.No 4 


Drilling of borewell fixing of motor and cistern near Naganath Wakode Joshi Galli 


Drilling of borewell and fixing of motor near Wadeyar Galli in W.No 8 


Construction of CC drain from H/o Rasidmiyan to Subhash Driver House main 


Renovation of community toilet at 2 No.s Dharamprakash galli in Basavakalyan 


Renovation of community toilet at Ishwar Nagar in Basavakalyan City 


Construction of Community Toilet Near old Tripurant Road ward no 23 in 


Construction of Community Toilet at Kali Galli in Basavakalyan City 


Providing CC Road in New CMC, Office building at Narayanpur Cross in 


Providing CC Road from Raje Bag Sawar Dragha Back side to grave Yard in 


Development of Shantiniketan Park ward no 17 in Basavakalyan City 


Development of Ganga Madina Park in Basavakalyan City 


S.No | Town Name Sector Name 
33 Aurad Water Supply 
34 Aurad Water Supply 
35 Aurad Water Supply 
36 Aurad Water Supply 
37 Aurad Water Supply 
in W.No 13 
38 | Aurad Water Supply 
39 Aurad Water Supply 
road in W.No 18 
40 | Basavakalyan Buildings 
೬ City 
41 Basavakalyan Buildings 
42 | Basavakalyan Buildings 
K “\Basavakalyan City 
| 43 | Basavakalyan Buildings 
44 | Basavakalyan Other Works Matching Grants for HHL 
45 | Basavakalyan Other Works 
Basavakalyan City 
[ 48 | Basavakalyan Other Works 
Basavakalyan City 
[ 47 | Basavakalyan Parks and 
Gardens 
| 48 | Basavakalyan Parks and 
Gardens 
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Report 
Rs. in Lakhs 


Estimate |Expendit 


BUREN 
2.00 0.00 
2.00 0.00 


2.50 0.00 


Work Started 
Work Started 


Work Started 


Work Started 


Work Started 


2.00 0.00 Work Started 


0.00 


Work Started 


N 
[= 
[= 


10.00 7.40 
5.00 0.00 
10.00 0.00 
10.00 9.99 


8.97 
11.81 


KR 
| < 
[= 
[e 


5.97 
3.40 


12.43 


20.00 


pe K 
Oo 


Work Completed 


Work Completed 
Work Started 
Work Completed 


Work Started 
Work Completed 


Work Completed 
Work Completed 


Work Completed 
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| Work. Completed 


} Rs. in Lakhs 
' Estimate JExpendit]) ,, 
49 | Basavakalyan Roads Construction of CC Road Near Omkar Patil house sita colony in ward no 19 5.00 4.00 |Work Completed 
Basavakalyan City _ R 
50 | Basavakalyan Roads Improvement to Road from Narayanpur cross to Goke Mastan Bridge SH 11 in 45.00 38.03 | Work Completed 
ye K Basavakalyan City ; K 
“| 51 Basavakalyan Roads Providing Road Median from Busstand to Narayanpur cross and IB circle to 25.00 21.83 |Work Completed 
R Ambedkat circle in Basavakalyan City y 
- Basavakalyan Solid Waste Matching Grants for Civil work as per SWM DPR 70.00 833 Work Started 
Management . ನ , 
Basavakalyan Storm Water [Construction .of RCC Drain from Gujrati Adda to Lendi Nala Shivaji Nagar ward no 15.00 9.69 | Work Completed 
Drains 19 in Basavakalyan City k 
54 | Basavakalyan Storm Water Construction of RCC Drain Nagoba Katta to Bridge Koudiya! Road ward no 21 in 25.00 0.00 |Work Completed| 
Drains Basavakalyan City 
55 | Basavakalyan Storm Water Construction of RCC Drain from Ateeq Mistri house to Usman house ward no 27 10.00 7.60 |Work Completed 
Drains in Basavakalyan City ಸ 
Basavakalyan Storm Water Construction of RCC Drain from Yavaraj house to Soham Enterprises ward no 24 5.00 4.42 |Work Completed 
Drains in Basavakalyan City 
Basavakalyan Storm Water Construction of RCC Drain Near Suresh house ward no 19 in Basavakalyan City 10.00 5.61 Work ‘Completed 
Drains $ 
Basavakalyan Storm Water [Construction of RCC Drain in Ameer Colony ward no 05 in Basavakalyan City 10.00 6.86 | Work Completed 
Drains _| 
Basavakalyan | Street Lighting [Providing & installation of 100 KVA Transformer at New CMC, Building Office in 5.00 0.00 Work Started 
Basavakalyan City 
Basavakalyan | Street Lighting [Shifting of 33 KVA Line at Shivaji Park ward no 17 in Basavakalyan City 13.00 0.00 | Work ನ 
3 2 - 
Basavakalyan | Street Lighting [Shifting of 100 KVA Line at Karnataka Auto Nagar Masjid in Basavakalyan City 1.44 |Work Completed 
Basavakalyan | Street Lighting [Shifting of poles Near Navarang Talkies in Basavakalyan City 0.00 
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, Rs. in Lakhs 
y Estimate |Expendit 
S.No Town Name Sector Name Work Name Cost: {ure Cost Work Status . 
63 | Basavakalyan | Street Lighting [Shifting of poles In Malgar Clony ward no 21 in Basavakalyan City 1.00 0.00 {Work Completed 
64 | Basavakalyan | Street Lighting [Shifting of Line Near Masjid in Taj Colony ward no 19 in Basavakalyan City 1.10 0.56 | Work Completed 
65 Basavakalyan Street Lighting [Shifting of poles HDFC Bank Tripuranth ward no 23 in Basavakalyan City 1.50 0.83 | Work Completed 
66 | Basavakalyan | Street Lighting [Shifting of LT AB Cabel pole on 250 KVA Honna Nayak DTC Taj Colony ward no 2.20 ' Work Completed 
19 in Basavakalyan City ' 
67 | Basavakalyan | Street Lighting Extension of Street light in Ameerpet colony ward no 05 in Basavakalyan City 1.50 0.00 | Work Completed} 
68. | Basavakalyan | Street Lighting [Shifting of LT pole and HT line ward no 27 Rena galli Bakar Khasab Corner Near 0.75 Work Started 
‘|Dr. Kareem house & LT pole Near Bukari hotel Gandhi Chowk in Basavakalyan - 
- . City 
69 | Basavakalyan | Street Lighting |Extension. of Street light installation at Ashraya Colony Sy No. 52 ward no 05 in 11.50 8.97 . | Work Completed 
KN Basavakalyan City ' - | 
70 | Basavakalyan | Street Gare] Extension of Street light at Janat Mahel grave yard ward no 13 in Basavakalyan 0.48 | Work Completed 
City ' . 
71 Basavakalyan | Street Lighting Extension of Street light at Gousiya School to Partapur Road ward no 31 in 4.75 3.53 [Work Completed 
Basavakalyan City - 
72 Basavakalyan Water Supply [Supply of Alum for WTP in Basavakalyan City 20.00. 20.51 [Work Completed 
73 | Basavakalyan Water Supply Supply of Chlorine for WTP in Basavakalyan City 10.00 503 Work Completed 
74 .| Basavakalyan Water Supply [Supply of Bleaching powder for WTP in Basavakalyan City 20.00 Work Completed 
75 | Basavakalyan Water Supply [Construction of CC Road at WTP in Basavakalyan City 20.00 Work Completed 
76 | Basavakalyan Water Supply [Providing RO plant in ward no 15 8.00 Work Completed 
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Rs. in Lakhs 
i Estimate |Expendit 
Basavakalyan | Water Supply Annual Maintanance of WTP, OHT and GLSR in Basavakalyan City 13.00 | 13.53 [Work Completed 
Bhalki Other Works |Purchasing of new Quiero and freezer for public funeral service in bhalki town 13.80 0.00 Tender to be 
| Invited 
79 Sralki Other Works |Construction of urinals near ambedkar circle, basaweshwar circle, shivaji circle, 19.60 0.00 Under Tender 7 
; bus stand, vivekanand chowk, sangameshwar theatre, phule chowk, police: station Process 
in bhalki town ಇ 
AES Eki Works [Annual maintainance for public toilets and community toilets in bhalki town 8.00 0.00 Tender to be 
Invited 
li Parks Buia Providing green grass to newly developed gardens in bhalki town 5.80 0.00 Tender to be 
Gardens Invited 
Bhalki Parks and Maintainance and develoment of pS garden near tahasil office through out 8.00 0.00 Tender to be 
Gardens source in bhalki town “Invited 
83 Bhalki Roads Constrction of cc road from sanju khandre house to deepak gharge house ward no 1.00 0.00 Under Tender 
1  - Process 
84 Bhaiki Roads Constrction of cc road from mangala nursing house to tulasiram kaikadi house 1.00 0.00 Under Tender 
ward no 2 Process 
85 Bhalki Roads Constrction of cc road from vijayakumar house to baburao sonare house ward no 1.00 0.00 Under Tender 
3 | , . Process 
86 Bhalki Roads Constrction of cc road from iqbal chowdhary house to mehmood contrctor house 2.00 0.00 Under Tender 
| ward no 5 Process 
87 Bhalki Roads Constrction of cc road from manikappa house to mallappa metre house ward no 6 1.00 0.00 Under. Tender 
' Process 
88 Bhalki Roads Constrction of cc road near khadakeshwar school ward no 7 } 1.00 0.00 Under Tender 
Process 
Bhalki Constrction of cc road from hari dev house to venkat inchure house ward no 8 1.00 0.00 | Under Tender 
Process 
dl Bhalki WE i of cc road near madhava naik house ward no 9 1.00 | 0.00 Under Tender 
) Process 
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p Rs. in Lakhs 
| f i Estimate |Expendit 

S.No | Town Name | Sector Name Work Name Cost le Cost Work Status 

HT Bhalki : Roads Constrction of cc road from mohammadi masjid to rafiq kohire house ward no 10 0.00 Under Tender 
Process 

92 1 Bhalki Roads Constrction of cc road from hasanbaig house to mansoor patel house in masoom 0.00 Under Tender 
i F pasha colony ward no 12 Process 

93 - Bhalki ಸ್ಸ Roads Constrction of cc road from madhavarao biradar house to mumdabai teacher Under Tender 
4 house in shahu nagar ward no 12 Process 

94 Bhalki Roads Constrction of cc road from shastri house to mudda house ward no 13 Under Tender 
Process 

95 Bhalki Roads Constrction of cc road near gandhi circle panshetty shop upto kudte house ward Under Tender 
no 14 Process 

$6 -Bhaiki Roads Constrction of cc road from f mulla galli main entrance to saleem inamdar house Under Tender 
*. ward no 15 Process 

97 iBhalki Roads ,,, |Constrction of cc road from doctor shareef mustafa house to khajar ali house ward Under Tender 
pS #4 'Ino15 K Process 

98 “Bhalki | Roads Constrction of cc road from baburao mahantesh tokre house to mahesh house in Under Tender 
೫ vijaya mahanteshwar colony ward no 16 Process 

3 99 “Bhalki Roads Constrction of cc road from ashok kasle house to near satya sai school upto south Under Tender 
gate of satya sai school of right side ward no 19 Process 

100 Bhalki Roads | Constrction of cc road from ashok kasle house to near dhanaraj venkat house Under Tender 
ward no 22 lk 1 Process 

ಓಟ py . 

101 Bhalki Roads Constrction of cc road from budha temple to sreepati house ward no 23 1.00 0,00 Under Tender 

Process 
102 Bhalki Roads Constrction of cc road from ahmad house to rikke house ward no 24 Under Tender ್ಸ 
. Process » 

103 Bhalki Roads Constrction of cc road opposite of faith ag church ward no 25 Under Tender 
Process 

“ [104 Bhalki Roads Constrction of cc road from sai nagar cc road to chillargi house ward no 26 tn Under Tender 
Process 
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| Rs. in Lakhs 


Town Name 


—Bhalki 


105 
106 Bhalki 
107 Bhalki 


109 Bhalki Solid Waste 
Management 
110 Bhalki 
Bhalki 


7 


172 


115 
116 


117 


Sector Name 


Roads 


Roads 


Roads 


Work Name 


Constrction of BT road from dadagi pond to rangari well and andure well to KEB in 
bhalki town 


Estimate 
Cost 
SS 


Expendit 
ure Cost 


Work Status 


4.40 0.00 
_.l 


Under Tender 
WN Process 


Constrction of cc road near rekha bai patil house in teachers colony 


Constrction of cc road in bhat colony 


4.00 


000 


Under Tender 
Process 


0.00 


Under Tender 
Process . 


Bhalki 


Bhalki 


Bhaiki 


~-Bhalki 
Bhalki 


Bhalki 


Solid Waste 
Management 


Storm Water 
Drains 
Storm Water 
Drains 


Storm Water 
Drains 


Storm Water 
Drains 


Bhalki Storm Water |Constrction of cc drain from Kkalika Devi temple to panaje house ward no 4 
Drains | - 


Amount compensation for DPR of solid waste management in bhalki town 


Maintainance of solid waste management in bhalki town and removing, cleaning 
of garbage in bhalki town " 


4.50 


Under Tender 
Process 


0.00 


| Tender to be 
Invited 


Constrction of cc drain from sanju khandre house to deepak gharge house ward 
no 1 


) TY Under Tender 


. Process 


Constrction of cc drain from mangala narsing house to tulasiram Kkaikadi house 
ward no 2 


Constrction of cc drain from shafi miya house to samad miya house ward no 3 


Constrction of cc drain from vijayakumar house ‘to baburao sonar house ward no 3 


Under Tender 
Process 


Under Tender 
Process 


Under Tender 
Process 


Under Tender 


Process 
Storm Water Constrction of cc drain from near shakuntala swamy house ward no 4 Under Tender 
Drains  Prdcess 
Storm Water |Constrction of cc drain near ashok talwade house ward no 4 0.50 0.00 Under Tender 
Drains oo | K Process 
Storm Water |Constrction of cc drain from manikappa house to hanuman temple ward no6 1.50 0.00: Under Tender 
Drains . | Process 
118 Bhalki Storm Water [Constrction of cc drain near khadakeshwar school ward no7 1.00 0.00 Under Tender 
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—— h 
-| S.No | Town Name Sector Name Work Name 
119 Bhalki Storm Water Constrction of cc drain from Haridev house to venkat inchure house ward no 8 
Drains 
120 - Bhalki Storm Water |Constrction of cc drain near madhava naik house ward no 9 
Drains 
121 Bhalki Storm Water [Constrction of cc drain from Ajimoddin mechanic house to upto masoom pasha 
Drains colony talab ward no 10 
Bhalki Storm Water |Constrction of cc drain near Anil beldar mankari house ward no 11 
' Drains 
Bhalki Storm Water |Constretion of cc drain from hasanbaig house to mansoor patel house in masoom 
Drains pasha colony ward no 12 
Bhalki Storm Water |Constrction of cc drain from madhavarao biradar house to mumdabai teacher 
RN Drains house in shahu nagar ward no 12 
125 A-Bhalki Storm Water |Constrction of cc drain from swamy house to sardar wallabhai patel chowk ward 
ಟಿ Drains * no 13 
126 ~“Bhalki Storm Water |Constrction of cc drain behind kumar bar-near flour mill left of gorate shop ward no 
K Drains 14 
127 Bhalki Storm Water {Constrction of cc drain from kamalabai house to niranjan asture house ward no 14 
Drains 
128 Bhalki Storm Water Constrction of cc drain from anjan bai ukhande house to santosh sunar house 
Drains ward no 14. X | 
{129 Bhalki Storm Water |Constrction of cc drain from anil more house to appanna sutar house ward no 15 
Drains | ' ) 
130 Bhalki Storm Water |Constrction of cc drain from baburao mahantesh tokre house to mahesh house in 
Drains vijaya mahanteshwar colony ward no 16 
131 Bhalki Storm Water’ |Constrction of cc drain from mahadev house to sumeetrabai ganapatrao house 
Drains ward no 18 ' K 
132 r Bhalki Storm Water jConstrction of cc drain ganapatrao house to mouneshwar school ward no 18 
Drains 
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Rs. in Lakhs 


Under Tender 
Process 


Under Tender 
Process 


Under Tender 
Process 


Under Tender 
Process 


Under Tender 
Process . 


Under Tender 


1.00 0.00 
1.90 0.00 
1.00 7 
1.00 0.00 
1.00 [1 
1.00 6.00 
1.00 
1.00 
1.00 


Process 
Under Tender 
Process 
Under Tender 
Process 
Under Tender 
Process 

Under Tender 
Process 

Under Tender 
Process 


Under Tender 
Process 
Under Tender 
Process 
Under Tender 
Process 
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133 


134 Bhalki 


Bhalki 


Storm Water 
Drains 


Bhalki 


Work Name 


Rs. in Lakhs 


Estimate 
Cost 


Expendit 
ure Cost 


Work Status 


Constrction of cc drain from ashok kasle house to near satya sai school upto 
south gate of satya sai school of.right side ward no 19 


Storm Water 
Drains 
Storm Water 
Drains 


Constrction of cc drain opposite of fire station office ward no 20 


Constrction of cc drain from subhash chowk kanse house to kashinath bhure 
house ward no 21 


Bhalki 


‘Storm Water 
Drains 


Constrction of cc drain frorn papavva chowk to Nent kirana shop ward no 22 


Bhalki 


138 


pe 
[9 
[Co] 


777 | Bhalki 
143 " Bhalki 
[pT Bhalki 


145 - Bhalki 


146 


Bhalki 


Storm Water 


Drains 
Constrction of cc drain both side from shivaji dhan singh rathod house to Tejamma 


Storm Water 
Drains house ward no 27 ; 
Storm Water |Constrction of cc drain both side from Devidas Advocate house to kamala bai 
Drains house in bhalki thanda ward no 27 


Constrction of cc drain from sripati house to akhil house ward no 23 


1.00 


0.00 


Under Tender 
Process 


Under Tender 
Process 


Under Tender 
Process 


Under Tender 
Process 


Storm Water Removing of silt and cleaning of drain and storm water drains in bhalki town 
Drains 
Street Lighting [Annual maintainance of Street lights of bhatki town 


Street Lighting |Providing new transformers which has gone during road widening and pole shifting 
in kumbheshwar galli in bhalki town 


Water Supply Drilling of borewell opposite of datta temple ward no 17 


Water Supply 


Drilling of borewell and fixing of motor near railway track (church colony) ward no 
17 


Drilling of borewell near birdev temple ward no 17 


Water Supply 


Drilling of new borewell and fixing of motor pump set cystern and pipeline near 


Under Tender 
Process, 


Under Tender 
Process 


Under Tender 
. Process 


Tender to be 


Water Supply 


hanuman temple janata colony ward no 18 


Page 10 


Invited 
Tender to be 
Invited 
12.60 0.00 Tender to be 
Invited 
1.00 0.90 Work Started ” 
2.00 1.85 Work Started 
1.00 0.90 Work Started 
2.00 0.00 Work Started 


| 


| 
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ಸ್‌ 
S.No | Town Name Sector Name 


156 Bhalki Water Supply 


govt school ward no 25 


Drilling of new borewell in sharan basaweshwar colony ward no 26 


157 Bhalki Water Supply 
4 

158  Bhalki Water Supply 

150 | Bhalki Water Supply 

] 160. Bhalki Water Supply 


Rs. in Lakhs 


x 
[s) 
[) 


Drilling of new borewel} in bhat nagar ward no 26 1.00 
New drilling of borewell and fixing of motor pump set cystern and pipeline in bhalki 2.00 
thanda ‘ward no 27 § 
Drilling of borewell and fixing of motor pump set supplying water in munim colony 3.60 
and vyambe colony 

3.00 


Providing and fixing new hand pumps to existed hand pumps 
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1.86 


3.60 


| Estimate’ |Expendit 
kN 
_ ಹ cs 
147 | Bhalki Water Supply |Providing and fixing of 3 phase motor to exsting borewell near harticulture office 1.00 Work Started 
k ward no 19 
| 148 M Bhalki Water Supply |Providing pipeline from harticulture office to karanja office gate and from 1.00 Under Tender 
harticulture office to karanja office quaters ward no 19 Process 
149 ( Bhalki Water Supply |Reparing of borewells ward no 20. 1ರ Under Tender 
> Process 
757 Bhalki Water Supply |Construction of mini water tank near old water tank and in lokhande galli ward no 1.00 0.00 Under Tender 
y 20 y y Process 
151 | Bhalki Water Supply [Providing and fixing cysterns in ward no 20 100 000 Under Tender 
Process 
152 Bhailki Water Supply |New drilling of borewell and fixing of motor pump set cystern and pipeline in 2.00 1.85 Work Started 
k ಲ krishna temple in balaji nagar ward no 21 
153 £Bhalki Water Supply J of borewell near ashok printers house in wanke galli ward no 22 1.00 0.00 Work Started 
[154 * Bhalki Water Supply |New drilling of borewell and fixing of motor pump set cystern and pipeline infront 2.00 1.85 Work Started 
manik house ward no 23 
155 Bhalki Water Supply |New drilling of borewell and fixing of motor pump set cystern and pipeline near "2.00 1.85 


Work Started 
Work Started 
Work Started 
Work Started 
Work Started 


Under Tender 
Process 


Town Name 
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Rs. in Lakhs 


Sector Name 


Work Name 


Estimate jExpendit 


| Work Status 
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§ Cost ure Cost 
Bhaiki Water Supply [Oriling of borewell installation of Motor and Pipeline in ward no 1 Dhangar Galli 2.00 1.85 Work Started 
e Bhalki Water Supply [Drilling of borewell and pipeline near bhojani' house in kumbeshwar galli ward no 9 2.00 0.00 - Work Started 
Bhalki Water Supply Drilling of borewell opposite of allasha s/o mastan saab in‘masum pasha colony 1.00 0.00 re Started 
| ward no 10 ಸ 
164 Bhalki Water Supply Drilling of borewell near mouneshawar temple ward no 11 0.60 0.00 Work Started 
165'| © Bhalki Water Supply [Drilling of borewell and fixing of motor pump set near rajkumar ballale house ward 1.50 0.00 Under Tender 
no 11 Process 
' Bhalki Water Supply |New drilling of borewell and fixing of motor pump set cystern and pipeline in 2.00 0.00 Work Started 
ganesh nagar ward no12 . 
Bhalki Water Supply |New drilling of borewell and fixing of motor pump set cystern and pipeline near- 2.00 1.85 Work Started 
tahasil office varada lawyer house ward no 13 4 
168 Bhalki Water Supply [Drilling of borewell opposite of tulsi ram waghmare house ward no 15. 1.00 0.90 Work Started 
169 Bhalki Water Supply [Drilling of new borewell and fixing of motor pump set cystern and ‘pipeline near 2.00 1.68 Work Started 
’ | shivanagar railway track in shivanagar colony ward no 16 ) , 
170 Bhalki Water Supply [Providing new GI pipeline from Tukaram bhawikatti house to ashok s/o vaijinath 2.00 0.00 Work Started 
upto more house of ward no 2 
171 Bhalki Water Supply [Drilling of borewell and fixing of motor pump set near NTMS school of ward no 3 1.00 000 | Work Sianed 
172 Bhalki Water Supply [Drilling of borewell and fixing of motor pump set cystern and pipeline near 2.00 0.00 Work Started 
3 mashetty house ward no 4 | E 
173 Bhalki Water Supply [Drilling of borewell and fixing of motor pump set cystern and pipeline near modina 2.00 0.00 Under Tender 
dange house ward no 5 ' Process 
174 Bhalki Water Supply [Drilling of borewell near idaga maidan ward no 6 1.50 1.50 | Work Started 


a NR 
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Rs. in Lakhs 


Town Name Sector Name 


Burial Ground |Re-wiring work for CMC Office Building 


Bidar 


S.No Work Name Eatimabs (Expendlt Work Status 
Cost ure Cost 
175 Bhaliki Water Supply Drilling of borewell and fixing of motor pump set cystern and pipeline opposite of 2.00 0.00 Work Started 
' shantkumar sunte house ward no 7 
176 Bhalki Water Supply [Drilling of borewell near Pawar house ward no 8Drilling of borewell near Pawar Work Started 
house ward no 8 
177 Bhalki Water Supply Drilling of borewell near ashok house ward no 8 Work Started 
78 T ' Bidar Buildings Contribution ULB share for IHHL under SBM K 14.60 Work Started 
179 Bidar Buildings Procurement of Steel Nest-ln Ezy-Nest Modular Toilet at Osman Gunj (8 Seat) 10.00 Work Completed 
180 Bidar Buildings Procurement of Stee! Nest-ln Ezy-Nest Modular Toilet at Ganesh Maidan (8 Seat) 10.00 Work Completed 
181 Bidar Buildings Procurement of Steel Nest-In Ezy-Nest Modular Toilet on Chidri Road (4 Seat) 5.00 0.00 | Work Completed 
182 ಷಾ Buildings Procurement of Steel Nest-in Ezy-Nest Modular Toilet on Manhalll Road (4 Seat) 5.00 ud Work Completed 
183 Bidar Buildings Procurement of Steel Nest-In Ezy-Nest Modular Toilet on Udgir Road (4 Seat). ESN Kd Work Completed 
184 Bidar Buildings Procurement of Steel Nest-In Ezy-Nest Modular Toilet on Udgir Road (2 Seat) AE Work Completed 
185 Bidar Buildings Procurement of Steel Nest-In E2y-Nest Modular Toilet at Teli Galli (8 Seat) i Work Completed 
186 Bidar Buildings Construction of Compound wall for Municipal Land opp. Noor College EE Work Started 
187 Bidar 6.00 
6.60 


Burial Ground 


Construction of Compound wall to Grave yard from Mubarak Shaheed dargah to 
Jamuna Mori 


4.23 
6.00 | Work.Completed 
6.45 Work Completed 
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Rs. in Lakhs 
' Estimate |Expendit A | ] 
N 
Town Name Sector Name Work Name Cost ure Cost| Work Status 
"189 Bidar Parks and Development of park at Shiv Nagar South 15.00 0.00 Work Started 
' ' Gardens . ನ 
190 Bidar Parks and Development of park at-Agriculture Colony 12.60 11.76 | Work Completed 
KR ' Gardens . . 
194 Bidar Parks and Development of park at LIC Colony 10.00 0.00 Work Started 
Gardens K 
- Er Parks and Construction of Compound wall to Amrut Garden at Talwadi 15.00 0.00 Work Started 
Gardens . 
' Parks and Development of Police Circle at near Fathe Darwaza 10.00 9.90 Woik ರಾ 
N Gardens . _ - 
Construction of Road from Saw Mill to Vegetable market with foothpath 50.00 48.85 \Work Completed | 
WEN Bidar Roads Construction of CC road on the northern side of Amrut Garden at Nandi Colony 15.00 0.00 ‘Work Started 
| Roads Construction of CC Road at Badruddin Colony fom H/o Mallamma to H/o 11.00 ರರ ‘Work ಕವಗ 
Ramchander Punnur 
Bidar Roads Construction of CC Road from Municipal! School to Mangalpeth Cross circle at 7.00 0.00 “ork Completed 
Mangalpeth and balance work at Fathe Darwaza , A 
[ums Roads Construction of CC Road from Railway gate to Hyderabad Road at ldgeri 20.00 19.87 |Work Completed 


200 " Bidar Solid Waste 
| Management 
201 Bidar Solid Waste 
Management 
- Bidar Storm Water 

Drains 


Construction of CC Road at Faiz Pura 


Work « Completed 


Amount Reserved for SWM 
Supply and installation of waste water treatment plant near Papnash temple 


Construction of RCC drain from Jyothi Colony to Adarsh Colony 
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Work See] 


Work Conipleted 


- Work Completed | 
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' Rs. in Lakhs 


+ Bidar 


Drains 


Ramchander Punnur 


S.No | Town Name Sector Name Work Name Estimate |Expendit Work Status 
P Cost ure Cost 
| 203 Bidar Storm Water Construction of RCC drain from City Palace Function hall to Kanthane School 50.00 49.93 | Work Completed 
Drains | 1 * 
204 . Bidar Storm Water {Cover slabs to drain at Guru Nanak Colony near New Town police station 10,00 10.00 | Work Completed 
Drains {| 
205 Bidar Storm Water |Construction of Retaining wall at Navadgeri 15.00 5.67 [Work Completed 
% ( Drains 
206 Bidar Storm Water Construction of RCC Drain at Mailoor 10,00 9.92 | Work Completed 
Drains p _ 
207 Bidar Storm Water |Construction of RCC drain from Adarsh Colony to Maqdoomji Colony 24.88 |Work Completed 
Drains 
Bidar Storm Water Construction of CC Drain at Badruddin Colony from H/o Mallamma to H/o 


Work Completed 


209 Storm Water Construction of cross drain & deck slab at Kariyappa Circle Work Completed 
Drains . S 
210 Bidar Storm Water Construction of RCC Drain from Kariyappa circle to Ambedkar circle Work Completed 
f Drains ' 
i 3 1 Bidar Storm Water Construction of RCC drain from Amantharan Hotel via Rotary Circle upto Canara Work Completed 
Drains Bank 
212 Bidar Street Lighting Street light maintenance for one year Work Started. 
213 Bidar Street Lighting Replacement of median cable and providing and energy efficient devices 
‘214 Bidar Under Ground |Procurement of suction cum jetting machine Under Tender. 
Drainage ' : Process 
215 Bidar Under Ground Improvements to the mian storm water drain from Labour Colony to Bidar Ki Awaz Work Started 
Drainage including desilting providing & erection of NP3 pipes and inspection chambers 
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Town Name 


Chittaguppa 


. Chittaguppa 


Chittaguppa 


Chittaguppa 


‘Sector Name 


Jer | Weersooen 
Chittaguppa Buildings 


Chittaguppa Other Works 
Chittaguppa Other Works 


Bidar District: Workwise Progress of ULBs under 14thFinGeneralBasicGrants 2019-20 Report 


Rs. in Lakhs 


Work Name 


Estimate Expendit 


Work Status 


| Cost ure Cost 
Amount Reserved for water supply 250.40 0.00 Work Started 
W.No. 22, Const of Public Toilet Near Nana Hazrath. 12.00 | 0.00 Work Started 
Other Works [Providing Drain and deckslab at Ward No. 01 House of Barkat Niyan House to 2912 [Work Completed 


36.00 
APMC Market Gate and Baburao House to Raheem miyan House Rs. 4.50, WNo.| ° 
02 from Adnuradha House to Chandrakala House and Gundappa House to 
Chandrakala house, Ziya house to Jana Bai house Rs. 4.50, W.No. 07 Near Naya 
Mohella Rs. 2.00, W.No. 04 from Rahnuma Schl to Moti Masjid, Ziyauddin 
Khateeb House to Moti Masjid Rs. 4.00, W.No. 09 from Nale Hyder House to 
House of Nana Hazrath and Opposit Slaughter House Rs.-4.00, W.No. 23 from 
Goraknath House to Basavanappa House Rs. 3.00, W.No. 18 Usman House to 
Zameer House Rs. 3.00, W.No. 20 Maqdoom House to Nabisab House Walkhindi 
Rs. 2.00, W.No. 19 dastegir house to panch kamiti Hussini Alam, Sayanna House 
to Suryanarayan mandir, House of Manik to Vishwanath Venkat barla House Rs. 
4.00, W.No. 17 from Ismail Muzavar House to Gousiya Masjid Rs. 3.00, W.No. 12 
from Mark House to Marthi House Rs. 2.00 


Other Works |Providing C C Drain and Deckslab W.No. 16 Basheer Ahmed House to Tipraj 36.00 
ಸ Gowli, and Dhondiba House to Ashok Surab and Karbasappa ganji house to 
chanappa Chatnali Rs. 4.00, W.No. 14 from Zareppa House to Bablu House & 
Gopamma House Rs. 4.00, W.No. 11 from Ghans Bazar To Silube Cross Rs. 
4.00, W.No. 12 from Sumanth House to Manohar House, Sanju House to 
Vaijappa house io Pratap House Rs. 4.00, W.No. 22 from Ravi Swami House to - 
Laxman House Banashankari Colony Rs. 4.50, W.No. 13 In Hugar Layout Rs. 
4.00, W.No. 10 from Rasheed House to Maheboob House in Ghans Bazar Rs. 
2.50, W.No. 03 from Cable Office to Bus Stand Rs. 3.00, W.No. 06 from Nazeer 
Patel House to Mahadev Mandir, Tamboli House to Surappa House, Maheboob 
Sab House Near Pani Base Rs. 3.50, W.No. 15 from Sangameshwar Temple to 


Gurunath Kolar. Rs. 2.50 


29.07 | Work Completed 


Work Started 


Other Works |W.No. 01 Const of Compound wall to Grave Yard @ Salar e Maqdoom 2.00 0.00 
Providing Teen Shed for TMC Office Building 2nd floor. 6.00 0.00 Work Started 
W.No. 23 Const of Compound Wall to Grave Yard @ Fatmapur - 4.00- 0.00 Work Started 
Parks and Improvement of Garden .& Const of Compound Wall to Sy.No. 330/04, (191/1 12.00 0.00 Work. Started 


Gardens Rajendra Mankal ltga Road), 330/2 & 228/1 
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[ KN ’ Bidar District: Workwise Progress of ULBs under 14thFinGeneralBasicGrants 2019-20 Report 


_ Rs. in Lakhs 
1 — - - 


} Estimate |Expendit My 
S.No | Town Name Sector Name Work Name \ Cost J|ure Cost Work Status 
225 |. Chittaguppa Roads Providing C C Road W.No.:08 From Arvind Kulkarni House to Main Road and -36.00 0.00 Work Started - 


Limbadi House to.Main Road Rs. 4.50, W.No. 21 at Housing Board Colony Rs. 
4.50, W.No. 17 From Rahim House to Mohd Ali Ghodewale House. & Const of 
Footpath from Nazeem House to Abdul Nabi Sab Dafedar House Rs. 3.50, W.No. 
03 Near Ganesh Mandir Rs. 3.00, W.No. 06 Near Nazeer Patel House Rs. 2.50, 
W.No. 03 from.Mohsin House to College Road Rs. 4.00, W.No. 12 from 
Sharanappa House to David House Rs. 3.00, W.No. 22 from Laxman House to 
Ravi Swamy House in Banashankari Colony Rs. 3.50, W.No. 07 from Ismail 
House to Shabbir House Rs, 3.50, W.No. 20 from Buresha Darga to Ganpati Upar 
House & Salauddin machine to Khaleel Machine Rs. 4.00 

Chittaguppa Solid Waste Providing & Instalation of Stainless Steel Litter Bins from Shivaji Chowk to Base 
Management (Via Gandhi Chowk) & New Busstand " 


Chittaguppa Solid Waste , |Purchasing of Dustbins for households Each House 02 Nos 
KU Management 


Shitaguppa Solid Waste *: [Wall Painting on Swachatta & SVM awaimess 
PR Management 


Chittaguppa Solid Waste Providing Drain Cover slab from Basaveshwar Chowk to Subhash Chowk 
Management 


Chittaguppa | Solid Waste |SWM Office Vehicles Maintenance (Diesel, Insurance & Others) 


p 


3.03 


Work ‘Completed | | 


1.52 


1.94 


Management 
231 Chittaguppa Solid Waste Const of Wet Processing.Room at Land Fill Site 
Management K 
232 | Chittaguppa Solid Waste Providing of Grass Cutting Machine 
L Management 


233 | Chittaguppa Street Lighting |W.No. 12,5,20&03 Providing Electrical Poles, Electrification & Transformer 
Instalation Work 


3.61 


Work Completed 
10.00 9.34 | Work Completed 
10.00 9.34 | Work Completed 


* 234 Chittaguppa Street Lighting |W.No. 22, Providing Transformer & Electrification Work In Priyadarshini Colony. 


235 | Chittaguppa Street Lighting |W.No. 23, Providing Transformer & Electrification Work In Fatmapur. 
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Bidar District: Workwise Progress of ULBs under 14thFinGeneralBasicGrants 2019-20 Report 


| | Rs. in Lakhs, |] 
[sxo| Town tne | seer sone | 


Estimate. |Expendit 
Chittaguppa Water Supply 


Work Name Work Status 


Cost .|ure Cost 


Providing borwell and pumping machinery W.No. 23 Near Gundappa Sindankera 29.50 29.36 |Work ಕಾಣ] 


Fathampur Rs. 2.25, W.No. 20 Near Markhandeshwar Temple Rs. 2.25, W.No. \ 
07, Near Nabi Khana Rs. 2.25, W.No. 04 Near Moti Masjid Rs. 2.25, W.No. 18 
Near Usman House Rs. 2.25, W.No. 13 Near Sharnamma House Rs. 2.25, W.No. 
10, Near Near Dr Korvar House. Rs. 2.25, W.No. 14 Near Talab Galli Rs. 2.25, 
W.No. 13 Nar Joshi Galli Rs. 2.25, W.No. 03 Near Nazeer House Rs. 2.25, W.No. 
03 Near Rajkumar Guttedar House Rs. 2.25, W.No. 17 Near Maheboob Subani 
Dargah Rs. 2.25. W.No. 22 Near Police Station @ Janata Nagar Rs. 2.50 


” 


W.No. 03, Providing GI Pipelining from Laxmi Temple to Langar Masjid. 6.50 0.00 | Work Completed 


238 Hallikhed " Other Works 
| 
compound wall to the gardens and public places of survey no 392/332 of hallikhed 6.00 3.94 J Work Completed 


242 Hallikhed | Other Works 
b surrounding " 


243 Hallikhed Other Works Devlopment of garden of survey no 20/2 of hallikhed B Surrounding. 3.12 0.00 Work Started 


244 Hallikhed Other Works 
245 | Hallikhed Other Works 
246 Hallikhed Other Works 


Constrution of Drain from Manik maharaj house to khudabaksh khudawan house 2.50 0.00 | Work Started 
ward no 5 | 


Constrution of Drain from Manik Maharaj house to Aasha begum house ward no 5 5.00 374 [Work Completed 


Constrution of Drain from paga galli hibare house to ameer house. 6.50 0.00 Work Started 


Constrution of Drain from duby hose to sandeep prabha house. 3.59 2.75 |Work Completed 


Constrution of CC Road From pavan Badibai house'to mahadev rao house of 3.50 2.18 | Work Completed 
ward no 15 


Constrution of CC Road From kala masjid'to faruq house of ward no 15 45 3.60 Work Completed 


Constrution of CC Road From kala masjid to hassan shareef house of ward.no 15 4.00 3.14 |Work Completed 
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construction of cc drain from taj house to main road Ei 
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Work Completed 


 Rs.in Lakhs 
Estimate |Expendit 
KN 
S.No | Town Name Sector Name Work Name Cost Ure Cost Work Status 
247 Hallikhed Other Works J|Constrution of CC Road From maulana bagban house to main road of ward no 9 3.50 0.00 Work Started 
Hallikhed Other Works [Constrution of CC Road From zareppa house to suneeta bai house of ward no 10 [ 0.00 Work Started 
Hallikhed Other Works |Constrution of CC Road From vilson house to manik house 0.00 Work Started 
250 Hallikhed Other Works | Constrution of Drain from paga galli keshawa maharaj house to ameer house. 000 | Work Started 
Hallikhed Other Works | Constrution of Drain from subhash-.meenkeri house to irappa house. 0.00 Work Started 
Hallikhed Other Works | Constrution of Drain from arjun jagdale house to prem das paranal house of ward asl ] Work Started 
i no 10 p 
253 “Hallikhed Other Works Constrution of Drain from allur main road to subhash house 3.50 Work Started 
254 “ellikhed Other Works Constrution of Drain from main road to bhaskar old house 0.50 Work Started 
255 Hallikhed Other Works | Constrution of Drain from mohin pasha house to wasim house Work Started 
256 Hallikhed Other Works purchase of computer, scanner, printer for TMC hallikhed.b. office 3.00 Work Completed 
257 Hallikhed Other Works [compound wall to grave yard near police station 6.12 Under Tender 
ಆ | | p Process KN 
258 Hallikhed ” Other Works Constrution of Drain from Hydersab house to mastan kirana shop of ward no 6 8.75 Work Started 4 
[259 Hallikhed Other Works Construction of CC Road and Drain from Mukhendrappa Chirdi house to 28.24 Work Started p 
¥ Revanappa Kwadli House and Muki ishwar House to Gadgi Subhash house $ 
[260 | Fallikhed | Other Works 0 


Bidar District: Workwise Progress of ULBs under 14thFinGeneralBasicGrants 2019-20 Report 


ಗ್‌ Rs. in Lakhs 
; Estimate | Expendit| My * 
261 Hallikhed Other Works construction of cc road and drain from jalil tadgar house to main road 3.50 2.17 |Work Completed 
262 Hallikhed Other Works construction of cc road and drain from kerala house to maruti hadapad house 3.50 a Work Completed 
23 Hallikhed Other Works construction of community toilet in ward no 7 of khindi bahar 10.00 0.00 “Work Started 
'|264 Hallikhed Other Works [construction of cc road and drain from murad sha ali darga to main road 12.80 TT 8.43 Work Completed 
-| 265: Hallikhed Solid Waste Suction Cum jetting Machin 32.00 0.00 Tender to be 
Management : - Iwited 
‘266 | Hallikhed Solid Waste  |6 Bins Trolly 1.00 (0D Work Completed 
} ‘ Management | ; ; ವಣ ) 
“1 267 Hallikhed. Solid Waste Purchase of auto tipper 9.00 0.00 Tender to be 
; Management Invited 
Hallikhed Solid Waste Dustbin For Residential Houses 3.60 3.58 | Work Somploied] 
Management _ 
Hallikhed Water Supply |Over head water tank of 2.5 lakh liter water capacity in TMC Halikhed B 34.20 . 0.00 Tender to be "] p 
4 Invited 
Humnabad Other Works Providing PVC Pipeline 500 Meters at Indira’Nagar W.No.1 2.00 2.09 “Work Completed 
271 Humnabad Other Works Providing PVC Pipeline Wanijri Ward No. 26 500 Meters 2.00 0.00 Work Started ] : 
272 Humnabad Other Works |Providing PVC Pipeline Pata Swamy House to H/o Parvati Navadgi Bypass Road 2.00 0.00 wer Started 1 
- upto H/o Hameed 500 Meters W. No. 27 ; 
Other Works |Drilling of Bore Well at Ward No. 7 Shivpur with Pumping Machinery 2.50 | 2.04 [Work Completed] 
" Other Works [Drilling of Bore Well at Ward No. 8 with Pumping Machinery 2.50 2.04 | Work Completed 
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Bidar District: Workwise Progress of ULBs under 14thFinGeneralBasicGrants 2019-20 Report 
Rs. in Lakhs 
Estimate |Expendit | 
N. i 
S.No | Town Name Sector Name | Work Name Cost Work Status 
275 | Humnabad Other Works [Drilling of Bore Well Ward No.3 Near H/o Gurunath Painter Work Completed 
276 Humnabad Other Works Drilling of Bore Well at Ward No. 10 Bibi Galli 2.50 2.04 |Work Completed 
[277 | Humnabad Other Works J|Drilling of Bore Well at Ward No. 15 at Zerpeth 2.50 1.99 | Work Completed 
7 “T“Humnabad Other Works [Drilling of Bore Well at Ward No. 16 Akhada Galli 2.50 2.05 | Work Completed 
279 Humnabad Other Works Drilling of Bore Well at Ward No. 19 Shiv Nagar 2.50 2.04 | Work Completed 
280 Humnabad Other Works [Drilling of Bore Well at Ward No. 20 Basava Nagar 2.50 Work Completed 
[281 umnabad \ Other Works Providing PVC Pipeline 600 Meters from Base to Masjid upto Qader Shah House Work Started 
ನ ” & from Qutubuddin House to Gulam Rasool House 90mm and Mallikarjun House 
to Veerayya Swamy House Ward No.3 
282 Humnabad Other Works Drilling of Bore Well at Sai Temple at Janata Nagar W.No. 21 "2.50 2.04 |Work Completed 
283 | Humnabad Other Works |Drilling of Bore Well at Al-safa Colony Ward No. 22 250, Work Completed 
284 Humnabad Other Works Drilling of Bore Well at Siddharth Nagar Teachers Colony W.No. 25 2.50 2.03 |Work Completed] 
285 Humnabad Other Works [Purchase of Accessories of Water Supply Material for Ward No. 1 to 27 4.50 Work Completed] - 
286 r Humnabad |: Other Works [Construction of Toilet Block at Hankuni Road Layout Survey No. 163 at Church 6.00 Work Started : 
Ward No. 23 | . 
587 Humnabad Other Works [Construction of Toilet Block at Zerpeth Ward No. 15 KAAS Work Started 
¥ 288 | Humnabad Other Works [Construction of Toilet Block at Kumbar Kunti Area Ward No. 25 5.00 KA Work Stared 
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289 


293 


294 


295 


299 


300 


301 


Bidar District: Workwise Progress of ULBs under 14thFinGeneralBasicGrants 2019-20 Report 
Rs. in Lakhs - 
: A Estimate |Expendit 
Humnabad Other Works [Contribution of WBM (IHHL) 14.00 555] Work ಕಗed 
Humnabad Other Works [Construction of C.C. Drain from H/o Rajshkhar to H/o Gurlingayya and from H/o 3.00 0.00 ಕ 
Syed Jameel to H/o Ibrahim at Ward No. 10 P 
Humnabad Other Works [Construction of C.C. Drain from H/o Mallikarjun Mashetty to H/o Vijaykumar 2.00 1.74 [Work Completed 
Conductor at Ward No. 3 3 
Humnabad Other Works |Providing PVC Pipeline from Bore-Well to Dhangar Gadda 500 Meters at Ward 2.00 1.47 eee] 
No. 6 a) 
Humnabad Other Works Construction of C.C. Drain from Joshi Galli to Anganwadi Building Muitani Galli 3.00 2.683 | Work Completed 
Ward No.8 | 
Humnabad Other Works Construction of C.C. Drain from H/o Gousuddin to Road and H/o Azam to 3.00 2.72 |Work Completed 
Backside of Masjid W.No. 11 WS 
Humnabad Other Works [Construction of C.C. Drain from Rajput Galli, Hellur Galli & Zerpeth W.No.15 3.00 2 Work Completed 
Humnabad Other Works, [Construction of C.C. Drain from H/o Mashaq Sab Via Ismail House upto Ashfaq 6.00 5.42 Work Completed 
Sab Complex with Cover Slab over Drain at Ward No. 16 
Humnabad ‘Other Works Construction of C.C. Drain from H/o Veesrappa Machkuri to H/o Shantamma Ward 3.00 Work Corpeed 
No. 17 Na fa. ; 
Humnabad Other Works |Construction of C.C. Drain from V.B, School to H/o Swamy and from H/o Prakash 5.00 4.42 {Work Completed 
i to H/o Subhash and Kallur Road to Ashtikar House W.No. 21 i - 
‘Humnabad Other Works |Construction of C.C. Drain at Agdi Layout from H/o Hanmanthappa to H/o Reddy 3.00 0.00 Work Started 
Ward No. 20 ಸ 
Humnabad Other Works [Construction of C.C. Drain from H/o Chartered Accountant Main Road infront of 3.00 1.62 Work Completed 
Inayat Khan Sab Shop at Basava Nagar W.No. 20 
Humnabad Other Works Construction of C.C. Drain at Teachers Colony, Housing Board Layout towards 3.00 0.00 Work Started 
k h Hankuni Road from H/o Shivshanth Sagar to H/o Ganpati (KEB R k ಸನ 
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Rs. in Lakhs 


| | Estimate [Expendit 
Town Name Sector Name . Work Name . stimate |Expendl 
\ . Cost ure Cost 
302 Humnabad Other Works [Construction of C.C. Drain at Wanjri Ward No. 23 &26 F 
303 Humnabad Other Works |Providing PVC Pipeline at Murad Nagar 500 Meters Ward No. 14 
304 Humnabad Other Works [Construction of C.C. Drain backside of Hiremath Near H/o Raheem Khan Ward 4.00 
No. 9, 16 & 17 ’ 
305 | Humnabad Other Works |Screening Machine (Trommel) 35 mm TPH/4mm-1 TPH | 60.00 . ರ್‌ 
306 Humnabad Other Works - |lImprovements to Garden at Kallur Road & IDSMT Garden 15.00 0.00 
307 Humnabad Other Works [Construction of C.C. Road at Ward No. 1 
5081 Humnabad Other Works [Construction of C.C. Road from H/o Moinuddin to H/o Bismillah Khan House 
°° Ward No. 7 ' 
308 1 Humnabad Other Works Construction of C.C. Road from Main Road to H/o Vithal and from Main Road to 
Hlo Mastan SabW Ward No.8 ' 
310 {  Humnabad Other Works Construction of C.C. Road from H/o Moinuddin to Mini Vidhan Soudha W.No. 14 4 
‘r 311 Humnabad Other Works [Construction of C.C. Road from-H/o Madpati to Naala W. No. 15 3.00 2.58 


3] Humnabad 


Other Works 


Construction of C.C. Road at Alsafa Colony & Veerbhadreshwar Colony W.No. 22 


Fs 


Other Works 


W 


0ರ 3.29 


4 Work Completed | 


Work Status 


ork Completed 


Work Started 


Work Started 


Work Started 


Work Completed 


Work Completed 


Humnabad 


374 | Aumnabad 


Other Works Construction of C.C. Road at Teachers Colony Ward No. 25 


315 


Construction of C.C. Road Near Water Tank Ward No, 26 


Humnabad Other Works 
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.00 3.37 
Providing PVC Pipeline Benkinur Galli, Hellur Galli 500 Meters W.No.15 2.00 0.00 Work Started 


Work Completed 


Work Completed 


"['s.No | Town Name 


Humnabad 


Humnabad 


Humnabad 


Humnabad 


Humnabad . 


Humnabad 
322 Humnabad 
323 Humnabad 
324 Humnabad 
325 Humnabad 

Humnabad ' 


Humnabad 


Bidar District: Workwise Progress of ULBs under 14thFinGeneralBasicGrants 2019-20 Report 
Rs. in Lakhs 1 
Estimate |Expendit k 
Sector Name Work Name Cost lie Cost Work Status 
Construction of C.C. Road from H/o Ramu Hadpad to H/o Maheboob Pan Shop 4.00 3.02 Two Completed 
Wanjri Ward No. 27 ' 0 
Other Works Construction of Foot-path from Kallur Road to Degree College Both side 8.00 0.00 Work Started 
Other Works [Providing & Supplying New Tube Light Sets with fittings 500 Nos. 10.00 |. 0.00 Work Started 
Other Works |Providing Street Light to Divider from I.B. to S.B.l. 5.00 0.00 .}-- Work Started 
Other Works  |Providing & Fixing Electrical Poles & Fitting from S.B.l. to K.E.B. 6.00 0.00 Work Started 
Other Works |Improvement Street Light from Aggi to Water Tank 4.00 0.00 Work Started 
Other Works |Errection of Electric Poles in Ward No.1 to 27 5.00 0.00 | Work Started 
- Other Works |Renovation of M.L.A. Office Building 15.00 14.63 | Work Completed 
(oe 
Other Works |Providing PVC Pipeline from Delux Dhaba to Meraj House W.No.17 500 Meters 2.00 0.00 Work Started 
Other Works |Providing PVC Pipeline at Qureshi Galli from Ghani House to Shivpur Ward No. 7 2.00 0.00 {| Work Staned 
500 Meters p 24 
Other Works [Providing PVC Pipeline at Ashraya Colony, Daira Fakir Tekda Ward No. 23 800 5.00 0.00 Work Started 
' Meters ' 
Other Works [Providing PVC Pipeline at. Teachers Colony and Kumbar Kunti Area 600 Meters 3.00 0.00 “Work Started 
Ward No. 25 LE 
Construction of C.C. Road from H/o Abbas Ali Driver to Main Road Ward No. 23 4.00 3.24 |Work Completed | 
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Date=10-03-2021 


Workwise Progress of 14th Finance General Performance Grants 2017-18 


Rs. in Lakhs . 
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Estimate [Expenditu 
N Work N 
S.No | Town Name Sector Name rk Name pk ccs Work Status 
— 
1 Bhalki Other Works [Construction of drain near Mini Vidhana soudha via PWD Office . 8.43 [) Under Tender Process 
2 Bhalki Other Works [Installation of streetlight butbs in bhalki town 5.62 0 Tender to be Invited 
| Parks and ಭಾ ಬ . | 
3 Bhaiki Gardens Gardening of New Municipality office building premises 2.81 0. Tender to be Invited 
RE: p 
4 Bhalki Roads Construction of CC road in front of Bhalki bus stand and vending zone. 8.43 0 1] Under Tender Process 
[ - 
5 | Bhalki Roads Construction of road to burial groundnear masom pasha colony bhalki 2.81 | Under Tender Process 
R ' Solid Waste Purchase of Bleaching powder melathin and atum for swm regarding works in Bhalki 
6 xBhalki Hou cl Town distribution of Masks Gum boots hand gloves rain coats and uniform cloths to 11.26 0 Tender to be Invited 
N ಪಗ ourkarmiks of bhalki town 
7 ‘dha ki Water Supply installation of two cystern in two locations in basava nagar bhalki 3.00 0 Under Tender Process 
illi f b ell near dadgi bridge cum barriage on both sides i lati 
8 Bhalki Water Supply . ಹ o\ Wosporew 9! ong ENS andnstelationor 2.00 0 Under Tender Process 
9 Bhalki Water Supply |Drilling of borewell in ward 20 near fire station 1.00 0 Under Tender Process 
WS 4 2 
i i tor in court Il and installation of pipeline fi 
it Bhalki Water Supply installation of motor in court openwell an lation of pipeline from court open well to 1.00 0 Under Terider Brocest 
j tahsil office . 
—T - -, py I 
11 Bhalki 1 Water Supply [Drilling of borewell and installation of motor in police quarters 1.50 Under Tender Process 
12 Bhalki Water Supply [Drilling of borewell and installation of motor near veternary hospital Bhaiki. 1.50 Under Tender Process 
| 3 k 
13 Bhalki | Water Supply |Drilling of borewell near madhavnagar colony lake behind malkapur petrol pump 1.26 Under Tender Process 
_\ p ps 
[we F y F 7 ನಾವ 
toilets and arrangement of water supply in Bhalki Tehsil d 
14 Bhalki Water Supply Jal work of toile gement 0! upply in Bhal sil office and waddar 5.62 Tender to be Invited 
| ಸ 
15 Bidar Buildings Procurement of Steel Nest-In Ezy-Nest Modular Toilet various places in Bidar City 12.68 


Work Started 


. [Date=10-03-2021 


Town Name 


Bidar 


Bidar 


Bidar 


Bidar 


Bidar 


Bidar 


Bidar 


Bidar 
Bidar 


Bidar 


Sector Name 


£ 


Workwise Progress of 14th Finance General Performance Grants 2017-18 


Work Name 


Buildings Development of Garden at Sai Nagar Naubad Sy.No. 156 


Bidar Buildings Development of SC Grave Yard near Fire Station on Tasker Road in Bidar City 


Buildings 
Roads 


Roads 


Roads 


Roads 


“Roads 


Roads 


Roads 


Bidar Road . |Bidar City ್ಲ 
Construction of CC Road from Mailoor Gumpa Ring Road to Mauneshwar Temple in 


Roads 


Solid Waste 
Management 


Storm Water 
Drains 


Renovation of Engineering Section including Furniture & Construction of Additional Room 
within the CMC Office Premises 


Providing Crash Barrier to Road near Airport Entrance Gate in Bidar City 


Construction of CC Road from Kirana Shop to Math at Madhav Nagar in Bidar City 


Construction of CC Road from H/o Milind Beldale to H/o Shivraj Maskale upto Sidappa 
Sai Cloth store in Bidar City | 


Construction of CC Road from H/o Bishap to Saw mill on Humnabad Road at Yellaling 
Colony 


Construction of CC Road from H/o Quddus AEE to H/o Moin Bhai Forest officer at 
Maqdoom ji Colony 


Construction of CC Road from H/o Santosh Dadgi (Maisamma Temple) via H/o Kungol 
Rajappa via H/o Babu via H/o Takeri Gundappa to H/o Sunar at Hanuman Nagar in Bidar 


Construction of CC Road from H/o Auradkar DIG to Main Road in Bidar Cit 
Construction of CC Road from Grave yard to H/o Shabbir Bhai at Bande Nawaz Colony in 


Bidar City 


SWM DPR Contribution 


Construction of RCC Drain from H/o Shanrnappa Manthale to H/o Smt. Laleetha Bai at 
LIC Colony in Bidar 4 
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Rs. in Lakhs | 
Estimate |Expenditu 
Cost re Cost Work Status 
12.68 0 Work Started _] 
— 

5.00 0 e Work Completed 
7.67 7.66 Work Completed 
6.00 0 | Work Started 
5.00 3.95 Work Completed 
5.00 3.92 Work Completed 
a7 |’ 6.9 Work Completed 
5.00 3.47 Work Completed 
5.00 3.83 Work Completed 
6.00 4.34 Work Completed 
5.00 3.75 Work Completed | 
5.00 3.99 Work Completed 
38.03 0 Work Started 
5.00 3.88 Work Completed 


: oo Workwise Progress of 14th Finance General Performance Grants 2017-18 


|Date=10-03-2021 oo Rs. in Lakhs 
- Estimate |Expenditu | 
Work N 
S.No | Town Name | Sector Name ork Name | Cost re Cost Work Status 
K Storm Water Balance work of storm water drain from diversion of waste water near papnash temple in 
30 | Bidar Drains Bidar City 17.50 0 Work Started 
tructi f RCC Drain Main Road to Chidre Math infront Satish i 
- Bidar Storm Water Construction o! in Roa ath infron ish Doctor behind DCC 1000 647 Work Completed 
Drains Bank 
Bidar - Storm Water Construction of RCC Drain from Rolex Hotel to Khadi Bhandar in Bidar City 5.53 4.29 Work Completed 
Bidar Street Lighting |Purchase of electrical materials for street light maintenance in Bidar City - 25.35 0 * Work Started 
K Under Ground |Construction of RCC Drain Deck slab for diversion of drainage water at Sukaltreet , 
Bidar Drainage  |Navadgeri in Bidar City 12.00 -0 Work Started 
Bidar ಬಗ ಗಂಗ Construction of RCC Drain surrounding Garden opp. LIC office at Nandi Colony 13.35 0 ‘Work Started 
4 | 1 
Bidar Water Supply Supply of bleaching powder for purification: for dinking water supply system 5.00 2.68 Work Completed 
Bidar Water Supply Supply of Ferric Alum for purification for dinking water supply system 5.00 , 2.31 Work Completed 
Bidar Water Supply Supply of Chlorine gas cylinder for dinking water supply system 10.00 0 Under Tender Process 
Bidar Water Supply [Balance payment of silver ionization K 7.23 0 Work Started 
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Date=10-03-2021 


S.No 


Bidar 


Town Name 


Water Supply 


Chittaguppa 


Other Works 


Chittaguppa 
Chittaguppa 
Chittaguppa 


Chittaguppa Roads 


Chittaguppa 


Other Works 


Other Works 


Other Works 


Other Works 


Solid Waste 


Management 


Workwise Progress of 14th Finance General Performance Grants 2017-18 


Rs. in Lakhs 
y 2 


Estimate 


Work Name 
2 Cost 


Expenditu 
re Cost 


Work Status R 


Flushing of bore well near H/o Krishna at Bhoi Galli in Ward No. 01, near H/o Hamid Ali 
at Pansal Taleem, Raja Bagh in Ward No. 04, near H/o Abid Ali Noor Khan Taleem at 
Parkota in Ward No. 06, opp. Mehmood Gawan Madarsa on Fort Road in Ward No. 07, 
near Dulhan Darwaza in Ward No. 08, near Shamshiya School at Rohelle Galli in Ward 
No. 11, near MWS cistern at Navadgeri, on Benaknalli Road at Navadgeri in Ward No. 
15, near Hanuman Mandir Naubad, at Margaret Colony Naubad in Ward No. 18, near 
jama Masjid Chidri in Ward No. 23, near H/o Zaker Patel at Bilal Colony, behind BVB 
College at Sai Nagar in Ward No. 25, near Samudaya Bhavan at SC Galli Haroorgeri, 
near SC Community Hall Haroorgeri in Ward No. 26, old Mailoor near Hanuman Temple, 
near Church at Old Mailoor, near Samudaya Bhavan KEB Colony, near H/o Jagdish 
Biradar at Agriculture Colony in Ward No. 27, opp. Gumpa Kashi Bai Layout, at 
Allamprabhu Nagar, at Kailash Nagar in‘Ward No. 29, near H/o Mirza Sab at Faiz Pura, 
near H/o Nafees at Faiz Pura, near H/o Mehboob Sab at Faiz Pura in Ward No. 33, near 
Public Toilet at Edgeri in Ward No. 34, MMC Ground Mangalpeth, near Guest House, 
near Digwal Tent house Subhas Chowk Mangalpeth in Ward-No. 35, Flushing of bore 
well and providing pumping machinery at Ganesh Maidan, near Stadium in Ward No. 19, 
Flushing of bore well and providing pumping machinery opp. GND College Mailoor in 
Ward No. 25 


10.80 


10.09 


Work Completed 


W.No. 08, Construction of Ladies Toilet Block Near Hanuman Temple 7.35 


Tender to be Invited 


W.No. 22, Construction of CC Drain at Banashankari Colony 


4.90 


Work Started 


W.No. 22, Construction of Compound Wall to Siddanna Gotur Layout Park 


Work Started 


W.No. 22, Providing & Installation of 100 KVA Transfer at NGOs Colony 


Work Completed 


Providing & Installation of Steel Racks at Office Record Room 


Work Started 


W.No. 01, Construction of CC Road from Main Road to Mahadev Temple 


Tender to be Invited 


Purchasing & Instalation of Automatic Composting Machine for SWM 


Tender to be Invited 
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Date=10-03-2021 


S.No 


Town Name 


Sector Name 


Chittaguppa 


Chittaguppa 


Water Supply 


Water Supply 


—— 


Workwise Progress of 14th Finance General Performance Grants 2017-18 


Work Name 


Estimate 
Cost 


Rs. in Lakhs 


Expenditu 
re Cost 


Work Status ' 


W.No. 08, Providing Borewell, Pipeline, Cistern to Lavotary Block at Near Hanuman 
Templ : 1% 

ple 
W.No. 22,20,03,10 Providing Cistern & Pipeline from Khasim House to Maheboob 
Jamadar House at Priyadarshini Colony. Providing Cistern at Garib Shah Takiya, Near 
Ismail Khadri Darga, Ghans Bazar & Near Mustafa Reporter House 


4.00 0 


0 


ited 


5.80 
9.65 


Work Started 
Tender to be Inv 
Work Started 


Humnabad Other Works [Maintenance of water supply 0 
Humnabad Other Works: [Drilling of Borewell Near Church in front of Shivaji Chowk 2.50 0 Work Started 
| Humnabad Other Works Construction of Toilet Block Near Church in front of Shivaji Chowk 6.07, 0 Work Staried 
53 Humnabad Other Works Construction of CC Drain maingate to Town Hall at Garden 9.12 [0 Work Started 
| 54 Humnabad Other Works |Foot path way and CC Road Maingate to Town Hall at Garden 9.12 0 Work Started 
55 | Humnabad Other Works . | [Purchase of Scorpio Vehicles purpose of Inspection SWM site 12.15 0 ನೂ, to be Invited 
r 56 Humnabad Other Works Improvement of Garden at Kallur Road 3.05 0 Work Started 
1 5] | Humnabad Other Works |Purchase of Electrical Materials AE 6.07 4.98 Work Completed 
58 Humnabad Other Works |Improvement of Office Building 0 Work Started 
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‘Icons | 


ಅನಸುಬಂ ದೆ ಫಿ Ane ure —2 


] J | . [ - | Annexure-2 | 


Date 7203-2023 


PROGRESS OF WORKS UNDER 15th Finance Commission Basic Grants PROGRAMME 


s. in Lakhs 


Under Tender 


m ನ 7 T 7 ; f 7 ಘ ಘ 
H H H H H H H FS H H pa 
i i i i Works Started | {Tender to be Invited’ i i Noof |  % 
° iName Of the! ULB i Grants ‘|Totalno. Plan ; Process } . - ; Grants «Works } Utilization 
District; i i Year ; ion | ps ಮ ವು H + Expenditure | / * 
i} Town | Type ‘Allocation jof works; 7 | No of | \ Released ; Complete! Against 
t | i i i | i \ - | i | 
; ; i j i ; Amount; works [Smount. works | Amount j 5 | Release 
- ವಾ ಮ 
Bidar | Hatlikhed 0.00 16 97.500 7 115.50 | 159.75 0.00 4 
[SN 
Bidar Aurad TP | 2020-21 190.00 0.00 0 0.000 31 190.00 142.50 0.00 0 
JEW sn 
Humnabad TMC: | 2020-21 | 293.00 69 69 287.97 -0 0.00 0 0.000 69 287.97 219.75 0.00 
Cg ) 
Basavakalyan | CMc | 2020-21 | 485.00 40 40 465.00 27 334.00 2 19.000 5 70.50 348.75 20.55 
| TER a KE 
Bhalki ™mc |2020-21| 27500 | 0 0.00 43 120.000 | 16 155,00 206.25 
Bidar A cmc . | 2020-21 | 1265.00 1265.00 30 193.50 30 507.520 474.48 
chitaguppa | Tc {2020-21} 22200 0.0೦0 22200 | 166.50 
y Total 45 | 2192.25 


LCQ 1198 


BIDAR DISTRICT: Workwise Progress of ULBs under 15th Finance Commission Basic Grants 2020-21 Report 


Re niki T———— 
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- Estimate Expendi 
S.No] Town Name | Sector Name Work Name Cost ture Work Status 
Cost 
Providing supplying and fixing of 120 HP motor at Belkone WTP, providing and Tender to b 
1 Aurad Burial Ground [fixing of TC 2 Nos 200 KV at Belkone and Halhall, fixing of armed aluminum 15.03 | 0.00 WM WA e 
cable switches ' . nvite | 
i in f H/o Hokrane Teacher to Gra rdn Tender to b 
- Construction of RCC drain from H/o Hol 6a veyard near . ‘ender to be 
2 Aurad Other Works | reshwar Temple at W.No8 4.50 0.00 Invited 
[| K Aurad Other Works Drilling of borewell, providing and fing of cistern at graveyard near Amreshwar 2.50 000 Tender to be 
Temple at W.No8 Invited 
| Construction of compound wall and CC road, to graveyard near Amreshwar Tender to be 
§ 4 Aurad Other Works Temple at W.No8 7.00 0.00 Invited 
Drilling of borewell, fixing of cistern and construction of CC Bed at Bommann Jali Tender to be 
I 5 Aurad Other Works near Vajar open well in W.No 1 5.00 Invited 
~— Parks and Tender to be 
| d an T t W.N |} K 
|° Aurad Gardens Development of garden near Hanum emple al 06 10.00 0.00 Invited 
TF Parks and IK | R Tender to be 
W.N _ K 
Il 7 Aurad Gardens Development of park at Adarsh Colony at 013 9.00 0.00 Invited 
Construction of CD and formation of road from Narsingpur Thanda road.to H/o Tender to be 
| ರ Roads gailaniat W.No9 1425 | 000 invited 
Solid Waste R P Tender to be 
IC (4N . . ೩ 
| J Aurad Management Purchase of Auto Tippers for DTDC (4 Nos) 8.73 0.00 Invited 
Solid Waste K . Tender to be 
N K § K 
10 Aurad Management GPS Tracking system (15 Nos) 0.44 0.00 
Solid Waste A A R Tender to be 
11 Aurad Management Purchasé of Bailing machine (1 No) 1.85 0.00. Invited 


S.No 


BIDAR DISTRICT: Workwise Progress of ULBs under 15th Finance Commission. Basic Grants 2020-21 Report 


Town Name 
Aurad 
Aurad 
Aurad 
ಸ 
Aurad 
Aurad 


Aurad 
Aurad 


Aurad 


Aurad 


Drainage 


Water Supply 


Water Supply 


0.00 


Grey water treatment near nala SWM 


Maintainace of above’ 
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0.00 


Rs. in Lakhs 
A p Expendi 
Sector Name Qe Work Name Estimate ture Work Status 
Cost 
4 ಸ - Cost 
' Solid Waste | screening machine (Trommel} 4MM-1TPH (1 No) 15.12.| 000 | Tenderto be 
Management 3 - Invited 
Solid Waste | chase of Weigh Bridge (1 No) 1:68 0.00, Tefider tobe 
Management - Invited 
Solid Waste Construction of dry waste collection center ({ No) Render tobe 
Management invited 
MEST! CEES 
Solid Waste NE R Tender to be 
Management Construction of processing shed (1 No) invited 
Solid Wasle Street light including transformer ender 1o.be 
Management . Invited 
Solid Waste Purchase of Chasis mounted suction and jetting machine Tender 1008 
Management Invited 
Storm Water [Construction of Strom water. drain from old BEO towards Udpi hotel (opp Post Tender to be . 
y Hh 14.25 0.00 > 
Drains Office) at W.No 17 f Invited 
Street Lighting|Fixing of Highmast at W.No 9 4715 | 0.00 re be 
Street Lighting [Fixing of Highmast at Bomman Jali in W.No 1 4.75 | 000 | Ye ರಿ 
ynder Tender to b 
Ground [Construction of RCC drain behind TPS office in W.No 12 9.50 NE 


Invited 


Tender to be 
Invited 
Tender to be 
Invited 
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Reinlakhs 7] 
AL - 
K Estimate Expendi 
S.No} Town Name | Sector Name - Work Name Cost ture Work Status 
. Cost 
Providing supplying and fixing of 40 HP submersible pumpset with cable and all Tender to be 
24 Aurad Water Supply accessories and repair of pumphouse and pipeline at Tegmupur ‘| 700, ’ Invited 
Providing supplying and fixing of 2 HP submersible pumpset at various places ~ an: | Tender tobe 
25 Aurad Water Supply with accessories in Aurad Town limit 3.೦೦ 0.00 Invited 
Drilling of borewel! and providing and fixing cistern near nala at Fire Office at Tender to be 
Providing and laying of pipeline at Khernayak Thanda, Deshmukh Thanda, Tender to be 
Aurad | Water SUPPYY [op gygni Thanda in Aurad at W.No 16 2.36 invited 
Aurad Water Supply |Drilling of borewell and providing and fixing of cisten at Hogale Galli at W.No 8 2.00 7a be 
Dein of borewell ೩ಿಗರೆ roviding and fixing of cisten near Choudapude house Tend T 
Kl Drilling of borewell and providing and fixing of cisten near Community hall sc Tender to be 
Aurad | Water Supply gelli at W.No 9 2.00 0.00 Invited 
Aurad Water Supply Recharging of borewells in various ward at Aurad{B) in W.No 8, 12, 14 and 17 3.32 Tener be 
32 Basavakalyan Buildings |Construction of Public toilet near APMC yard ward No.:11 | 15.00 Work Started 
NE 
AO Renovation of Public toilet near Raje Bagsawar Darga in ward 25 Basavakalyan Work 
33 | Basavakalyan | Buildings city vat Je “೩9 9 y 7.00 Comlete F 
34 Basavakalyan | Buildings Construction of Community toilet in ward No 09 in Basavakalyan city 10.00 K Work Started 
| 
35 | Basavakalyan | Other Works |Development of grave yard sy no.138 at Narayanpur Raod Basavakalyan City 20.00 | 000 | Work Started 


- Basavakalyan 
' Basavakalyan Roads 


47 


Basavakalyan 


BIDAR DISTRICT: Workwise Progress of ULBs under 15th Finance Commission Basic Grants 2020-21 Report 


Town Name 


Basavakalyan 


Basavakalyan 


Basavakalyan 
Basavakalyan 
Basavakaiyan 


Basavakalyan 


Basavakalyan 


Basavakalyan 


Basavakalyan 


Sector Name 


Other Works 


Work Name 


Development of grave yard Near Partapur Raod in Basavakalyan City 


Rs. in Lakhs 

Expendi 
ture Work Status 
Cost 


10.00 0.00 Work Started 


Estimate 
Cost 


Parks and 4 K 1 R 
Gardens Development of park in kaikadi galli in ward 14 Basavakalyan city 
Parks and Development of park in Biradar colony behind Gayatri hotel in ward 24 


Gardens |Basavakalyan city 


5.00 0,00 Work Started 


Work 
Completed 


Parks and 
Gardens 
Parks and Development of park in sy no. 16/1 shivaji Nagar colony ward no 19 
Gardens |Basavakalyan city 


Development of park in Ranjera colony In ward 14 Basavakalyan city 


Parks and 
Gardens 


Parks and [Development of park in vashnavi layout.sy no.15/2&15/3 in ward 19 
Gardens |Basavakalyan city 


Development of park in safa colony ward no 19 Basavakalyan city 


Parks and 


Development of park in MB patil layout yedlapur road in ward 05 Basavakalyan 
Gardens § 


city 


0.00 Work Started 


10.00 0.00 
5.00 
Work Started 
' Completed 
10.00 Work Started 


0.00 Work Started 


Construction of CC Road 3rd cross from Dastegir house to muchlam road sy 
no101 in Ashray Colony Sy No 101 Ward No.05. 


Work 
Completed 


Construction of CC Road 4th cross from aleem house to muchlam road sy no101 
in Ashray Colony Sy No 101 Ward No.05. 


Providing Road median from IB Tripuranth to Gayatri Hotel at SH 11 in 
Basavakaltyan city 


Work Started 


Roads Restoration of CC Road from Deshpande advocate house to shivaji chowk 


Ward No.29 
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| Work Started 


' | oe | Work Started 
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Rs. in Lakhs 


S.No] Town Name | Sector Name 


Estimate 


Work Name 


Cost 
| [a —} 
Solid Waste F ೩ R Tender to be 
48 | Basavakalyan Management S\WM Vechicle Maintanance (21 Vehicle) invited 


Solid Waste 
nagement 


Procurement of PKs safty gears 0.00 Work Started 


[ so Basavakalyan 


Tender to be 
Invited 


Solid Waste 
Management 


Procurement of Chemicals for Sanitization (Melathin powder etc) 


52 | Basavakal 
I 


R 541 - | Basavakalyan 


Solid Waste |S Vechicle Insurance 2.39 Work 
Management Completed 
Solid Waste , § ಮ Work 
‘an Balance works of weigh bridge at landfill site 
Y Management 9 9 5.00 Completed 


53° | Basavakal 


Under Tender 
Process 


Solid Waste 
Management 


lyan Supply of vechicle mounted fogging machine double barrel 10.00 .| 0.00 


54 | Basavakal 


Under Tender 
Process 


Solid Waste 
Management 


yan Supply of vehicle mounted sucking machine, 


i—— 


[SE 


55 | Basavakalyan 


Tender to be 
Invited 


Solid Waste 
Management 


SWM Equipment and machinery maintenance at landfill site 10.00 0.00 


56 | Basavakalyan Management |office building and Madina Colony park (3No.) in Basavakalyan city 


Work Started 


Solid Waste [Construction of dry waste collection centre at Chaman garden, near new CMC, 


57 | Basavakalyan 


Storm Water [Construction of storm water drain from bilal colony to SH 11 Hutsur Road ward 


Drains  |no. 05 in Basavakalyan City. Work Started 


20.00 


Work Started | 


Storm Water jConstruction of drain from Somshekhat Mathpati house to kurkutte house via 5.00 
manthale house in biradar colony ward no. 24. . ರ್‌ 


L 
58 | Basavakalyan 
59 | Basavakal 
L- ———L 


Drains 
To Water |Construction of cross drainage at ward no. i 
yan 7.00 


Drains  |01,02,04,05,07,09,10,12,13,14,17,18,19,22,25,28,30 & 31 in Basavakalyan city. 0.00 | Work Started 
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Town Name | Sector Name 


Storm Water 
Drains 


Storm Water 
Drains 


Basavakalyan 


Basavakalyan 


Storm Water 


BIDAR DISTRICT: Workwise Progress of ULBs under 15th Finance Commission Basic Grants 2020-21 Report 
Rs. in Lakhs 


Estimate 
Cost 


Work Name 


Construction of RCC Drain in Ashray Colony Sy No. 101 


Expendi 


ture 
Cost 


Work Started 


Construction of RCC Drain from Naser patel house to Masjid in Taj Colony Ward 


No 19 in Basavakalyan city $0 


Construction of drain near shivaji chowk ward 29. 


0.00 


Work Started 


Work Stated 


Basavakalyan Drains 


Basavakalyan |Street Lighting 


Basavakalyan | Water Supply 


Basavakalyan | Water Supply 


EE Water Supply 


| 67 |Basavatalyan | Water Supply 


Basavakalyan | Water Supply 


ಮ Water Supply 14,15,17,19,20,22,25,27,28,29,31 in Basavakalyan city 
| Basavatatyen | Water Supply | Supply of Alum to WTP in Basavakalyan city 


Annual maintenance of street light in Basavakalyan city 


2.28 


Work Started 


Recharging of borewels near RO Plants in ward No. 
02,07,08,10,11,15,20,21,22,25,27,31 in Basavakalyan City 


Rain Water Harvesting at CMC Office and Circle Offices in Basavakalyan City 


0.00 


Work Started 


Work Started 


Grey Water Treatment in Basavakalyan city 


Maintenance of Grey Water Treatment in Basavakalyan city 


Providing cistern tank in ward no. 01,02,04,05,09,10,11,12,13, 


Basavakatyan | Water Supply 


Supply of bleaching powder to WTP in Basavakalyan city \ 


Tender to be 
Invited * 


Supply of chlorine gas to WTP in Basavakalyan City 
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Rs. in Lakhs 


Estimate 
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S.No| Town Name Sector Name Work Name Cost Work Status 
Bhalki Other Works |Transfer of transformer near bhalki town hall and installing Electric poles Labs ber 
Bhatki” Other Works |providing of drip near lake for coconut trees plantation be 
2 | purchase of plantation from horticulture department for bhalki town lake area - | Tender to be 
74 Bhalki Qther Works apmc and municipal gardens - ” 200 9.09 Invited 
. Plantation of saps near bhalki lake municipality gardens apmc areas and Tender to b 
Bhalki Other Works |providing grill for plantation saps along with maintainance of all the plantation 20.50 ಗ © \ 
saplings for one year. ' } iS 2 
Balk Reade Construction of cc drain in ward no11 lecture colony from nilanga house to wade 6.00 0.00 Under Tender 
house Process 
Ke ಸ PES f * P Under Tender 
77: Bhalki Roads construction of cc drain in ward no 18 from satish nitture house to shivdutt house | 2.00 Protas 
J p 
4 $ i f ide drain in ward no 18 fro jaishree mankare house t t 
78 Sha Roads Construction of two s! in in w: j nl use to gupta 400 0.00 Under Tender 
school Process 
7 
R Road Construction of two side drain inward no 26 from vijay kumar karamaunge 450 0.00 Under Tender 
79 Bhalki ೦808 hcuse to murari house y ’ § Process 
p Construction of two side drain from teachers colony shivraj patil house to Under ಸಾಕಾ 
80 Bhalki Roads. | eshappa conductor house 69 9,00. Process 
Wi R . f ಸ F Under Tender 
81 Bhalki Construction of two side drain in ward no 26 bhatnagar urban bank backside 5.00 ). Process 
Construction of cc road in ward no 11 lecture colony talwad road from nilange Under Tender 
82 house to wade house Process 


Town Name 


Bhalki 


Bhalki 
Bhalki 
Bhalki 
Bhalki 


Bhalki 


Bhalki 


93, 


Bhalki 


[4 


Sector Name 


Roads 


Roads 


Solid Waste 
Management 


Solid Waste 
Management 


Solid Waste 
Management 


Solid Waste 
Management 


Solid Waste 


Management 


BIDAR DISTRICT: Workwise Progress of ULBs under 15th Finance Commission Basic Grants.2020-21 Report 


Rs. in Lakhs 


Work Name 


Construction of cc road in ward no18 from satish nitture house to shivdutt rathod 
house . 


Construction of cc road in ward no 26 sharnabasweshwar colony from rajkumar 
karamunge shop to murari house. 


Estimate 
Cost 


Work Status 


Under Tender 
Process 


Construction of cc road in ward'no 26 behind bhatnagar urban bank 


Construction of cc road in teachers colony shivraj patil house to yeshappa 
conductor house. 


Under Tender 
Process 


Under Tender 
Process 


Under Tender ' 


providing fitter bin for commercial roads in bhalki town 


purchase of safety equipment like gumboot afran mask helmet and other 
materials for pourakarmikas ' 


Bhalki oqid Waste Maintainence of swm vehicles and providing insurance to all vehicles 
Management y 
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Providing insurance for health and accident for pourkarmikas drivers loaders and 13.75 402 
watermen ” k k 


5.00 


0.00 


Process 
Construction of cc roads and development of bhalkitown ward no 11 maharaja 13.75 0.00 Under Tender 
layout waddar samaj and christian community burial grounds. F 0 Process 
Bhalki town SWM Dpr adjustment and payment 25.00 | 0.00 Lee be 
installation of 30 tonne weigh bridge in swm landfil site 15.00 | 0.00 | Tenderto be 


Invited 


Tender to be 
Invited 


Tender to be 


Invited 
5.00 000 Tender to be 

Invited 
15.00 |- 0.00 


Tender to be 
Invited 


| | . BIDAR DISTRICT: Workwise Progress of ULBs under 15th Finance Commission Basic Grants 2020-21 Report 
: " Rs. in Lakhs 
K Estimate 
S.No| Town Name | Sector Name - Work Name Cost Work Status 
K Solid Waste RN ; K R K SO K Tender to be 
f I I 
94 Bhalki Management Maintainance and repair of community toilets and public toilets in bhalki town Invited 
| «5 Bhalki Water Supply [Drilling of borewell near post office rajappa bhure house ಗರ ಗೇ 
Ku | " ಸ | R ನ Under Tender 
96 Bhalki Water Supply [Drilling of borewell near bhavani mandir in hirematt street " 1,20 Process 
- K A A Under Tender 
97 Bhalki Water Supply |Drilling of borewell and providing motor near hanuman mandir janata colony Process 
Bhalki Water Supply |construction of water storage device in bhalki town mini vidhana soudha Tenರೇr be 
Bhalki Water Supply |Drilling of borewel near karbasappa bhure house in.vijay manteshwar colony 1.20 ಗರ ಗಂಗರ 
FR ಸ K | K Under Tender 
Bhalki Water Supply [providing motor to borewell near maruti bhavikatte house in vm colony 1.00 . Process 
| R R , ಎ R Under Tender 
Bhalki Water Supply |[Re borewelling of borewell near shailesh kirana store in janata colony .0. 0.00 Process 
Under Tender 
Bhalki Water Supply Drilling of borewell near kankatte house ’ 1.20 0.00 
'y Process 
K A K Under Tender 
Bha Water Supply, [Drilling of borewell in annehalli Process 
K 1 R R Under Tender 
Bha Water Supply [drilling of borewell in govt hospital Process 
Bhal Water Supply |providing 3 phase motor for borewell in sidharth nagar Und: ener 
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- Sector Name wos | 
| Water Supply |providing of single phase motor to borewell near dadar church 
[17 | shat [water Suny [anon ll pits near panmal anehalle shivnagar borewells for p 
| 108 Bhalki. Water Supply |provision of cystern near swamy house fort area 0.5 
Bhalki Water Supply i AL in ward 13 from akkamahadevi circle vacho maskal house to 800 Wl 
110 Water Supply Driling of borewell and provision of motor near lecture colony omshanti 
111 Bhalki Water Supply |Providing motor to borewell near Anehalli 2.50 
ENT TET EIN 
J 113 Water Supply |Re borewelling of borewell near rangamandir 0.50 A 
Bhalki Water Supply |Providing motor to borewell near mahadev mandir in ward no 12 YS 
115 Bhalki Water Supply |Providing of motor to borewell in ward no1 near gunjarge house 1.20 0.00 ee 
| 
147 Bhalki Water Supply [treatment of greay water | | \ 3.50 0.00 pe 
oa [iovemsercinamar ne ess 


BIDAR DISTRICT: Workwise Progress of ULBs under 15th Finance Commission Basic Grants 2020-21 Report 


Rs. in Lakhs 


Estimate 
S.No| Town Name | Sector Name Work Name ವ 
. p Under Tender 
(1 19 Bhalki Water Supply |Re borewelling of borewell near old water tank in ward 20 0.50 Protec 
i p Under Tender 
120 Bhalki Water Supply |Drilling of borewell near bhalkeshwar house in ward 20 sharannagar 1.50 0.00 Process 
i Under Tend. 
121 Bhalki Water Supply Jinstallation of motornear rajkumar bellale house near syed galli 2.75 0.00 n gs sr 
j ili Il and providi t bbas fakeer house "250 Undes Tender 
122 Bhalki Water Supply [Drilling of borewell and providing motor near abbas fal hous p Process 
| a N K Under Tender 
123 Bhalki Water Supply |Re borewelling of borewell near dattatri mandir lecture colony 0.80 0.00 Brice 
N ನ K Tender to be 
124 Bhalki Water Supply Purchase of 15 litre dustbinin bhalki town swm related dry and wet waste 5.00 Invited 
| _ R in mini vidh dha for aE ater Tender to be 
125 Bhalki Water Supply |rainwater storage in mini vidhana soudha for remaining ws F Invited 
p AE | Under Tender 
126 Bhalki Water Supply [drilling of borewells near pradeep bhosle house in subhash chowk | 
Under Tender 
127 Bhalki Water Supply drilling of borewell near narsing rao biradar house i in papavva chowk 0,00 Process 
g p Howdrh EEN Tender 
128 Bhalki Water Supply |drilling of borewell near fayyum chowdry house Process 
— g [00 | Tender 
129 Bhalki Water Supply [drilling of borewell near moula-house in old bheem naagar Process 
Under Tender 
130 Bhalki Water Supply drilling of borewell near nazrat colony cutting machine .00 Process 
Tender to be 
[11 Bidar Buildings |Constrruction of Community Toilet at Ganesh Maidan in Bidar City 14.99 0.00 
R P ನ R Under Tender 
| 132 Bidar Buildings [construction of Toilet Block near 100 beded Hospital at Maniyar Taleem 
—— 
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BIDAR DISTRICT: Workwise Progress of ULBs under. 15th Finance Commission Basic Grants 2020-21 Report 


| Rs.inLakhs 
| 
Estimate 
S.No | Town Name | Sector Name Work Name Cost Work Status 
Buildings |Construction of Community Toilet at Ambedkar Bhavan at Navadgeri ‘| 8.64 MeN 
134 Bidar Burial Ground |Providing electrical crematorium in Grave yard opp. BVB College in Bidar City 50.00 pi 
135 Bidar Burial Ground |Providing electrical crematorium near Narsimha Jharna in Bidar City 0.00 | 
A y Providing necessary arrangements for electrical creamtorium at BVB College & Under Tender 
136 Sider Burial Ground Narshimha Jharna Grave Yard 1850 299 Process e 
137 Bidar Burial! Ground |Construction of Compound wall to Grave yard at Nandi Colony 10.00 0.00 kb p . ಎ § 
138 Bidar Parks and Development of park with walking track and other basic amenties in Sy.No. 26/A 15.00 0.00 Under Tender 
Gardens at vivekanand Colony 1 Process y ತ 
139 Bidar aks ane Development of Ganesh Maidan including Tree Guard and Footpath 20.00 0.00 Under Tender 
Gardens | Process 
140 Bidar Parks and [Development of Garden near H/o Jeetender at Vaidhik Layout New Adarsh 8.00 0.00 Under Tender 
Gardens [Colon - Process 
141 Bidar Parks and {Development of Park at Mahadev Nagar 10.00 | 0.00 | Onder Tender 
Gardens Process 
142 Bidar Farks:and Development of Agriculture Colony Park 30.00 0.00 Under Tender : i 
Gardens - Process 
Parks and Development of Park near Hadpadappa Chowk at Gumpa 6.50 0.00 Under Tender 
Gardens. |: Process 
Bidar Parks and [peyelopment of Ganesh Udyan opp. Hio B.G Shetkar at RV Bidappa Colony 1000 | 000 |Jnder Tender” F 
Gardens Process - ; 
145 Bidar Parks and _ |peyelopment of.Park near Ho Dr. Shivshankar at Malloor 1200 | 0.00 | Pder Tender ರ 
Gardens - Process p 
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| BIDAR DISTRICT: Workwise Progress of ULBs under 15th Finance Commission Basic Grants 2020-21 Report 
. Rs. in Lakhs 
Estimate - 
” S.No Town Name | Sector Name Work Name Cost Work Status 
146 Bidar . ತಟ ಪ Development of park at behind Dr. Bhalke Hospital at Devi Colony 15.00 Under Tender 
_ Construction of CC Road from Lidker Colony to Haq Colony via H/o Sayed at 
147 Bidar Roads Wadder Colony Work Staಗೇed py 
- . Construction of CC Road from Seventh Day School to Kollur Dall Mill via KP 
148 Bidar Roads [School at Huger Work Started 
ion of CC Road from H/o Dildar Khan to Aqsa Masji i - 
' 149 Bider Roads Construction 0 oad from ildar Khan to Aqsa Masjid at Badruddin 0.00 Work Started |. 
. Colony 
| id Roads Construction of CC Road from in New Adarsh Colony Vaidhik K Layout from Plot Work 
Wu 150 Bidar ೦೩ No. 1 to Plot No. 140 at New Adarsh Colony Completed » 
| _ Bid Rodds Construction of CC Road from Main Road to H/o Ramesh to H/o Devmitra at 5.00 ' Work 
151 Ku ar ೦೩ Shahpur Gate ’ Completed 
152 IN ‘Bidar Roads Construction of CC Road from Hilo Kalappa io H/o Emanuel at Kumbarwada coed 
f ' - i d from H/o A kK i i i 
153 Bidar Roads Coton of CC Road from H/o Ambanna Shanker to Sai Mandir at Devi 5.00 Work Started 
154 Bidar Roads [Construction of CC Road from Hio Vidya Sagar to Ho Farooq at Tawodi 500 | 000 cole a 
4 
Construction of CC Road from H/o Raj il i K 
R jkumar to Umakanth Patil at Bhavani 
155 Bidar Roads Colony at Shiv nagar south 5.00 0.00 Work Started 
Road from HI E Hi KGB M h 
156 Bidar Roads onstruction of CC Road from H/o Eknath to H/o anager at Ramchander 5.00 0.00 Work Started 
agar Naubad 
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Town Name 


1 


| 166 | Bidar 


Sector Name 


Work Name 


Construction of CC Road from H/o Bakappa Bhavikatti to Sangameshwar 
Temple at Lalwadi 


Construction of CC Road from H/o News Reporter to Main Road (near Durga 
Dhaban) on Gunalli Road 


Construction of CC Road from H/o Shantkumar Dage to H/o Sumanth at 
Christian Galli at Chidri ಸ 


Construction of CC Road from H/o Sawmy Ghudampalli (50 Feet Road) to H/o 
Mallu Almaje at Alamprabhu nagar 


| 63 
166 | 


Construction of CC Road near H/o Raju Kulkarni house to Talati house at Old 
Adarsh Colony 


Construction of Road Humps near.Kariyappa Circle in Bidar City 


Construction of CC Road from Hanuman Mandir to Veershetty Wadde house at 
Vidya Nagar » $ 4 


Page 14 


0-21 Report 


Rs..in Lakhs 


Estimate la 
Cost 
5.00 ). 


Work Status 


Work Started 


Work 
Completed 


Work 
Completed 


Work 
Completed 


Work Started 


Work . 
Completed 


Work Started 
Work Started 


Work Started 


Work 
Completed 


Work Started 


ಖಿ BIDAR DISTRICT: Workwise Progress of ULBs under 15th Finance Commission Basic Grants 2020-21 Report 
E pe " Rs. in Lakhs : 
S.No| Town | Sector Name Work Name Estimate 
i WN Construction of CC Road from Megure Hospital to Walmiki Hospital at 
(99 A as Akkamahadevi Colony 5.00 
5 } Solid Waste ih ; p R ; 
169 Bidar .| Management Providing and conering of SWM waste with HDPE liner at Landfill site sultanpur | soo | 000 | 
el 
- Solid Waste f y 
170 Bidar Management Pruchase of land for SM site at Sultanpur | 00 | om | 
MS | 
; [a R Solid Waste ; 
171 hl Management Purchase of land 3 acres for C & D waste management 78.25 0.00 
py Solid Waste A 
pS Bical, Management Construction of sump, bore well and pipe line at Sultanpur land fill site 10.00 0.00 
4 Solid Waste kp F ¢ 
173 ಕರಡ Management Supply and installation of C&D watse machine 50 TDP 125.00 | 0 
pe 
| | ” Solid Waste {Construction of Ramp of secondray collection site opp. Kanrataka College on 
ಸು Bidar Management [Hyderabad Road ' 3.00 0.00 
Bid Storm Water [Construction of RCC Drain from H/o Shamsunder to hlo Sudhakar at 500 
I da Drains Akkamahadevi Colony near Rang Mandir " 4.82 
” F Storm Water [Construction of RCC Drain surrounding of Park at Mhtre Layout new Adarsh 
176 Bidar Drains Colony | 5.00 4.94 
Bid Storm Water |Construction of RCC Drain from H/o Sunil PA to H/o Hanumanth patil at Kailash _ 00 
LE | gar Drains Nagar | 
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Work Started 


Tender to be 
Invited 


Tender to be 
Invited 


Tender to be 
Invited 


Under Tender 
Process 


Tender to be 
Invited ನ 


Under Tender 
Process 


Work Started 


Work 
Completed 


Work Started 


‘BIDAR DISTRICT: Workwise Progress: of ULBs under {5th Finance Commission Basic ಔಟ 2020-21 Report 
Rs. in Lakhs 


Storm Water 
Drains 


Storm Water 
Drains 
Storm Water 

- Drains 
Storm Water 
Drains 


Storm Water 
Drains 


Storm Water 
Drains 


Storm Water 
Drains 


Drains 


Storm Water 
Drains 
Storm Water 
Drains 
Storm Water 
Drains 


Construction of RCC Drain from H/o Riyaz Sab to Govt. School near Chintamani 
Gada at Maniyar Taleem 


Construction of RCC Drain from existing Govt. Tap via Municipal School to 
Mangalpeth Arch at Noor Khan Taleem 


Construction of RCC Drain near Beti Circle in Bidar City 


Construction of RCC Drain from H/o Babu rao Biradar to H/o Subhas bhosle at 
old Adarsh Colony 


Work Started 


Construction of RCC Drain from H/o A.K Jantikar to H/o Math at Jyoti Colony 


Storm Water 


Construction of RCC Drain from Flower Shop to Gawan Chowk on Fort Road 


Construction of RCC Drain from Hlo Rajender to H/o Bhagwanth Khoba (MP 
BIDAR) at Bankers Colony 


Work Started 


Work 
Completed 


Work Started 
Work Started 


Work Started- 


Constructin of RCC Drain & Deck slab near.Kali-Masjid at Maniyar Taleem 


“Work Started 


Construction of RCC Deck slab near Rahmanth Function Hall and near H/o 
Shareef at Maniyar Taleem 


Construction of RCC Drain at CB Nagar Ring Road owards Hyderabad Road in 
Bidar City ' 


Construction of RCC Drain from H/o Malappa Giri to Mandir at Lalwadi K 


, \Construction of RCC‘ Drain at Mahadev Colony Shiv Nagar South 
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5,00 


14.00 


0.00 


Work 
Completed 


Work Started 


Work Started 


Work Started 


oe 


BIDAR DISTRICT: Workwise Progress of ULBs under 15th Finance Commission Basic Grants 2020-21 Report 


Fe Pleo TT 


Estimate 
Cost Cost 


190 Bidar bg Construction of RCC Deck slab opp. Hanuman Temple at Mailoor 10.00 | 00೦ | Work Started 


Storm Water |Construction of RCC Drain with 4 Deck slabs [rom Hanuman temple to H/o 


$.No| Town Name | Sector Name. Work Name Work Status 


19 pica Drains Rachayya via Masjid at old Mailoor 0 2 Work Started 
Wi 2 
ಣ $ Storm Water SR q 4 } f 
192 Bidar Drains Construction of RCC Drain from Vishweshwarayya Garden to Agriculture Colony 8.00 :| 0.00 Work Started 
193 8 Bidar ಕ Construction of RCC Drain surrounding of Park at Haq Colony 8.00 0.00 Work Started 
Bidar {Som ale |Construction of RCC Drain from Hlo Chature to Hio Mallkarjun at Shahpur Gate | 2.00 | Work Started 


Bidar ‘ [Street Lighting {Purchase of electrical materials for street light from Ward No. 01 to 17 15.00 14.17 Work 
| Completed 
Bidar: Street Lighting |Purchase of electrical materials for street light from Ward No. 18 to 35 15,00 0.00 Work Started 
“|: 197 - Bidar Street Lighting [Providing Mini mast near Sunni Mubarak at Badruddin Colony 2.80 0.00 ಮ 


Under Tender 


198 Bidar Street Lighting [Providing Mini mast at Rotary Circle sh 

199 Bidar Street Lighting |Providing Mini mast poles (05 Nos) in Bidar City Under Tender 
} AE i __ Process 
ey Bidar [Street Lighting|Providing Mini mast near Old RTO office 200 | 0.00 Ree 


Providing Mini Mast in Park at Haq Colony, Shiv Nagar, Park at opp. Lic office, 


Under Tender 
Park at Mhetre Layout, Park at Sai Nagar Naubad in Bidar City 


“201 Bidar Street Lighting Prades 


Under Under Tend 
202 Ground Construction of RCC CD with approch road at STP Gornalli n pale el 


Drainage 
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[ON [3 
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BIDAR DISTRICT: Workwise Progress of ULBs under 15th Finance Commission Basic Grants 2020-21 Report 


Rs. in Lakhs ಸ್‌ 3 ತಥ ಸ್ಥ 
Expendi p a 
Di ಲ ಸ ದ RR; ಮ ಸ ೫ ಷಹ f ್ಯ 
ost “ಹ 
ನ . Cost pe BE See | 
K \ Providing Rain water harvesting to Old Municipal office, New Municipal office k Under Tender 7 : 
ಸ is Subp Building & Deputy Commissioner officer Building including recharge pit. 1600 ರಿ Process 4 


204 Water Supply |Purchase of Transformer for Bulk water supply at SR on Janwada Road | 10.00 0.00 ಗ ; | pol 


Drilling of bore well providing pipe line at Labour Colony opp. BSNL office on 
Janwada Road, at Hudco Colony KHB, near H/o Mashood Ahmed Naaz at Gole 
Khana, near Plot No. L-91 water tank near H/o Shaik Haji Residence at Gowli 


205 Bidar Water Supply |Wada in Ward No. 32, at Shahpur Gate, near H/o Mehiraj at Dhobi Galli Maniyar | 30.00 0.00 ಸ lender 
Taleem, near H/o Salim at Nana Chowk at Maniyar Taleem & near Hanuman ' [oc9ss 
Mandir in Ward No. 27, at Lingayat Galli Chidri & Malgounda Colony Chidri, near 
H/o Bheemanna house at Shahpur Gate in Bidar City 
206 Bidar Water Supply [Providing Grey water treatment at Bidar City ೫ 0:00 Wa be” 
-.Bidar Water Supply [Construction of Compound wall to Service Reservior (SR) on Janwada Road 0.00 ರ MNS - 
208 ‘Bidar Water Supply Augumentation of Water supply works Railway crossing for distribution network 70.42 0.00 Tender to be 
at Anand Nagar - Invited 


‘ [Augumentation of Water supply works including Railway crossing for distribution 
network at Pakhalwada & Abdul Faiz Dargah area 


210 Bidar Water Supply |[Augumentation of Water supply works at Gareeb Colony ; 25.00 


Tender to be 
Invited 


209 Water Supply 


Under Tender 


Process l 
211 Bidar Water Supply [Augumentation of Water supply works at Bilal Colony 25.00 ipl 
sl Water Supply Hcl of Water supply works at Haq Colony 25.00 EH ಸ | 
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py ಎ ಚು 


[= BIDAR DISTRICT: Workwise Progress of ULBs under 15th Finance Commission Basic Grants 2020-21 Report 
& Rs. in Lakhs 
S.No ke Name Sector Name Work Name 

213 Bidar Water Supply |Augumentation of Water supply works at Sangameshwar Colony 

| 214 | Chittaguppa Construction of cc Drain from Mainoddin House to Mastan House at Ward No.10 
[es chittaguppa | Other Works Const of CC Drain from Highmast Junction to Hanmanth House at Ward No. 23 


in Fatmapur Village 


Other Works 


Const of Cover Slab to Storm Water Drain at Ward No. 08 


Tender to be 
Invited 


Under Tender 
Process 

Tender to‘be 
Invited ಫಲ 


Tender to be 
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Invited 
217 | chittaguppa | Other Works [Const of CC Drain in HKB Colony at Ward No. 21 ba 
§ Const of CC Drain from Maruti Shaka House to POlice Quarters Road at Ward Tender to be 
218 | Chittaguppa |'Other Works No. 22 lwited 
NE Providing Cover Slab to Existing Drain from Khaja Miyan House to Khabula Sab Tender to be 
219 | ‘Chittaguppa |} Other Works House in Ward No.09 Invited | 
220 ‘Griittaguppe Other Works [Const of CC Drain from Lal Babdi House to Main Road at Ward No. 09 | 000 | Wi be 
[RE 
221 | Chittaguppa | Other Works [Const of Coverslab to existing drain at Ward No. 05 | 0೦0 | iiss 
Chittaguppa | Other Works [Const of CC Drain from Paramma House to Grave Yard Well Ward No. 14 | 00೦ | id WN 
P Other Works Const of Coverslab to Existing Drain from Maqbool House to Zafar House Ward Tender to be 
Chittaguppa er Worl No. 19 Invited 
| R Tender to be 
224 | Chittaguppa | Other Works |Const of CC Drain from Udta House to Ganesh Kunchan House at ward No. 02 0.00 Invited 
225 | Chittaguppa | Other Works |Const of Cover Slab to existing drain in Various Area at Ward No. 03 0.00 Tenderto be 


Invited 


A 


BIDAR DISTRICT: Workwise Progress of ULBs under 15th Finance Commission Basic Grants 2020-21 Report 
ಪ Rs. in Lakhs 


Estimate 


Town Name | Sector Name Work Name 


Work Status” 


; Chittaguppa | Other Works [Development of Christian Grave Yard in Ward No.14 °° |-200 | ೦೦೦ | J be 
y Chittaguppa | Other Works [Devélopment of Grave Yard at Ward No. 12 y g 2.00 | 000 | pr ೨8 
K A y F Tender to be 

228 | Chittaguppa | Other Works |Development Works at Burial Ground Near Gavi Math at Ward No. 22 3.75 Invited 


X F Const ‘of Building and Other Development Works at Hindu Burial Ground Near . Tender to be 
| Chittaguppa | Other Works | gngdev Temple at W.No.22 $00 Invited 
S | Parks and | ನಿ 1: Tender to be 
Chittaguppa Development of Park Near Janata Nagar Colony and Primary Shcl at W.No.22 5.00 
, Parks and : X ; | Tender to be 
Chittaguppa Development of Parks at TMC Office Premices at Chitaguppa Town 5.00 0.00 
KR Parks and - Tender to be 
K 4 : ; Tender to‘be 
4} 233 |-.Chittaguppa Roads Const of CC Road from Transformer to Main Road.Mahadev Temple at W.No. 01 6.70 Invited 
2 ಸ . 1 Tenderto be 
p - Tenderto be |: 


Invited 
is 


Const of CC Road from Main road to Mainuddin House in ward No. 09 


Const of CC Road from Yeshappa House to Kundan House in W.No.14 


Const of CC Road from Faizan Bee House to Kareem Sab Suryanarayan House 
to Manik Driver House and Kareem Sab House to Nathubhai House in Ward 
No.19 


Tender to be 
Invited 
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BIDAR DISTRICT: Workwise Progress of ULBs under 15th Finance Commission Basic Grants 2020-21 Report 


; Renate TT 
‘| Estimate| F*Pendi 
S.No| Town Name | Sector Name Work Name 4 ture Work Status 


Cost 


Cost 
238 | Chittaguppa Roads [Constof CC Road from Zahangir House to Raju House at W.No.19 1.50 0.00 be 


Const of CC Road from Shivanand Karbari House to Ganesh Kanchan House at Tender to be 


239 | Chittaguppa Roads 


W.No.02 00 Invited 
240 | Chittaguppa Roads Const of CC Road from Suresh Nimbani House to Main Road at W.No.08 : 1.50 ces p3 
241 | Chittaguppa Roads |Constof CC Road from Dayanand House fo Geeta House at W.No.12 3.00 | 0.00 god 
Solid Waste ಬ , FR | Tender to be |” 
J 242 | Chittaguppa Management Maintaining and Processing of Dry and Wet Waste at Landfill Site 12.00 om Suse 
yy Solid Waste Wy y Tender to be 
243 | ‘Chittaguppa Management Providing Fuels to SWM Vehicles 12.50 10.26 | 
ಸು. Solid Waste a 2 Tender to be 
244 Chittaguppa Management previdng Insurance of SWM Vehicles 3.00 [ol | 


BPN Solid Waste 4 m ೫ A A Tender to be 
245 ‘Chittaguppa Management Providing Dry and Wet Waste Bins to Citizen of Chitaguppa Town P 6.00 0.00 Invited 


K f Chittaguppa es Providing Deep Burial Pit for Meat Waste at SWM Landfill Site 2.00 | 000 | ರಾ 
ನ Chittaguppa Wr Provicing DWCC at Landfill Site with Lock Facility ¥ 3.00 AES 
248 | Chittaguppa ನ Reserved for Repairs and Maintanance of SWM Vehicles 4.00 EES 
249 Critadupps Katee Reserved for SWM equipments and machinerys maintanance 3.00 br 
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0-21 Report 
Rs. in Lakhs 


BIDAR DISTRICT: Workwise Progress of ULBs under 15th Finance Commission Basic Grants 202 


Town Name | Sector Name.| , ಸ Work Name x ks Work Status 


Chittaguppa Sold Waste .|Purchasing of Shedder machine at Landfill Site ¥ A Tender lobes 4 
Management . Invited ಫಿ 


sold Waste Procurement of Chemicals for Sanitation ೪ ; Tender lobe 
Management Invited 


Solid Waste Procurement of Microbial Culture: 3 § Lender lobe 
Management - Invited 
Solid Waste Tender to be 
‘Management Invited 


solid Waste Renovation and Providing Sheets at Kunbiwada Toilet 3 § Tender {npg 
Management Invited 


Chittaguppa 


Chittaguppa 


Chittaguppa Cleaning Tools for Sanitation Works 


Chittaguppa 


Solid Waste f - : Tender to be 


Chittaguppa Management Painting to All Community Toilets invited 


Solid Waste 
Management 


Tender to be - ಸ್‌ 


Hordings for SWM and SBM Advertisement k ಸ 
Invited ಫಿ ಲೌ ಫಿ ಹ 


Chittaguppa 


Sold Waste Purchasing of Cover Slabs for Open Drains § Tender lobe 
Management Invited 


| 0.00 
Chittaguppa |Street Lighting | Providing Annual Maintenance of Street Lights at Chitaguppa Town ; EE 
nn Street Lighting Providing Electrification New Poles New Connection to Sump Open Wells and - [oo 
Existing Borewells at Chitaguppa Town Invited 
| Tn 
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Chittaguppa 


Work Name 


Water Shed at TMC Building 


S.No] Town Name | Sector Name 
264 } Chittaguppa | Water Supply 
262 | Chittaguppa | Water Supply 


Water Purifier at TMC Premises 


Water Supply 


263 {| Chittaguppa 

264 | Chittaguppa | Water Supply 
265 Chittaguppa Water Supply 
266 | “Chittaguppa | Water Supply 

ಫ್‌ 

267 | 4Chittaguppa | Water Supply 
268 Chittaguppa Water Supply 
269 Hallikhed Burial Ground 
270 Hallikhed 


Other Works 


Maintainance of Greey Water Treatment and Water Shed Works 


Providing and Instalation of 125 HP Centrifugel Pump and Panal Board and 
Motor at Hudgi Sump in Chitaguppa Town 


“ BIDAR DISTRICT: Workwise Progress of ULBs under 15th Finance Commission Basic Grants 2020-21 Report 
: Rs. in Lakhs 


[Estimate 


2.78 


Tender to be 
Invited 

Tender to be 
Invited 

Tender to be 
Invited 


Tender to be 
tavited 


Ward No. 23 Providing Pipeline Connections and Other Works to Newly 
Constructed OHT at Fatmapur ' 


Purchasing of Standby Motors of 5HP and 7.5 HP Motors at Various Wards in 
Chitaguppa Town 


4.00 


Broviding Pipeline of Newly Drilled Borewells in Various Ward at Chitaguppa 
Town 


Purchasing of Plumbing Materials and Motor Materials of Various HP Motors to 
Various WArds i in Chitaguppa Town. 


4.16 


5.00 


Compond wall, high mast and providing borewell, construction of shed in 
christian graweyard, sunni muslim, mehedwi mustim, bagawan muslim 
grawayard in Hallikhed.B. limits 


10.00 


Tender to be 
Invited 


0.00 Tender to be 
Invited 

Tender to be 
Invited 

Tender to be 
Invited 


Under Tender 
- Process 


Construction of cc drain from chudiwale ismail house to main road and masuldar 
mehboob house to manjale shukur house in ward no 6 


4 Page 23 


Under Tender 
Process 


BIDAR DISTRICT: Workwise Progress of ULBs under 15th Finance Commission Basic Grants 2020-21 Report 


Rs. in Lakhs 


Work Status 


Under Tender 
Process 


Under Tender 
Process 


Estimate Expendi 
S.No| Town Name | Sector Name } Work Name ture 
- Cost 
- Cost 
y Construction of cc drain from maruti mareppa house to mahadevrao suryavanshi 
274 Mallikhed Qiner Works house in ward no 15 and deck slab in ward no 13 near agsur maruti house 330 290 
272 Hallikhed Other Works Construction of cc drain from bakhar cury house to naganath reddy and mastan 1.80 0.00 
saab chawus to jainuddin margol house in ward no 5 

273 Hallikhed Other Works |Construction of cc drain from raju tailor house to astikar house in ward no 4 3.00 0.00 
274 Hallikhed Other Works |Construction of cc drain infront of augustin school in ward no 21 3.50 0.00 


275 Hallikhed Other Works Construction of cc road from pandurang house to sanju merge in ward no 10 3.50 0.00 


Construction of cc road from chudiwale ismail house to main road and masuldar 
mehboob house to manjale shukur house in ward no 6 


276 Hallikhed Other Works 3.00 


Construction of cc road from prakash dalal to premdas karnad house in ward no 


277 Hallikhed Other Works 10 


Construction of cc road from bakhar cury house to naganath reddy and mastan 


A Walined other Works saab chawus to jainuddin margol house in ward no 5 


000 Under Tender 
Process 

Under Tender 
Process 


Under Tender 
Process 
Under Tender 
Process 
Under Tender 
Process 


Under Tender 
Process 


Under Tender 
Process 


- Hallikhed Other Works Construction of cc road from hanuman temple main road to sangramappa mali 
patil house in ward no 3 
Hallikhed Other Works |Construction of cc drain from pandurang house to sanju merge in ward no 10 
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Hallikhed Other Works |Construction of cc road from raju tailor house to astikar house in ward no 4 ef 


Under Tender 
Process 


Under Tender 
Process 


Town Name | Sector Name 


BIDAR DISTRICT: Workwise Progress of ULBs under 15th Finance Commission Basic Grants 2020-21 Report 


| Rsinlahs 7 | 


Estimate 


282 


283 


Hallikhed 


Hallikhed 


Hallikhed 


Hallikhed 


Hall 


“Hal 


ikhed 


a 


ikhed 


Work Name Work Status 
Parks and Development of garden of survey number 9/1, 11/1, 19/2, 320/1 in Hallikhed.B. Under Tender 
Gardens limits k WL Process 


Solid Nase Purchase of Bailing machine 
Management 
Solid Waste K 
Management Purchase of land fill site 48.25 
Solid Waste Re K p 
Management Purchase of Drain cleaning machine 9.00 


Solid Waste |Remaining work of toilet block near Government hospital and maintenance of 
Management community and public toilet blocks comes under Hallikhed.b. limits 


Tender to be 
Invited 
Tender to be 
Invited 


Under Tender 
Process 


Under Tender 
Process 


Street Lighting |Replazement of street lights in Hallikhed B limits 


jlthed Water Supply |Providing rain water harvesting to Government offices/Samudaya bhavan 


Tender to be 
Invited 


) 


Tender to be 
Invited 


Tender to be 


Invited 


Water Supply |Laying of pipeline and MWS in ward no 1 to 23 of Hallikhed town 


Hat 

Hallikhed Water Supply |Grey water treatment 

Hallikhed Water Supply [Rain water harvesting and water reuse 
291 Hallikhed 
292 | Humnabad 


Other Works Sinking of Bore well and Providing Pump Machinery near Chatti Galli in Ward 250 Tender tobe. 
No 2 at Humnabad Town 4 Invited 
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Tender tobe |. 
Invited 


[| Rs.inLakhs. | Rs. in Lakhs. 


S.No| Town Name | Sector Name Work Name wo sui | ನ 
, Cost 
Humnabad Other Works [Providing Rain water Harvesting to TMC Office Building at Humnabad Town | 782 | 000 | Tender be N K oo 
0,00 


"| 294 | Humnabad | Other Works Sinking of Bore well and Providing Pump Machinery to Indria Nagar colony in 2.50 Tender to be | 
Ward No 1 at Humnabad Town Invited ೪, 
§ Sinking of Bore well and Providing Pump Machinery Near Hunuman Temple Tendertobe | 
- 295 | Humnabad | Other Work Koliwada in Ward No 17 at Humnabad Town 2.50 [ Invited ಎ 
296 _ 


Sinking of Bore well and Providing Pump Machinery near Tandur Galli Ward No 2.50 Tender to be 


Humnabad | Other Works 9 at Humnabad ” Invited 


Sinking of Bore well and Providing Pump Machinery near Arabic school in Ward Tender to be 
No 11 at Humnabad Town Na ” nvited 


Tender to be 
nvited 


Humnabad Other Works Providing M.S Galli to openwell near Mahlingappa patil Advocate house in.Ward | Tender to be: ರಾ 
No 19 at Humnabad K . nvited py 


Humnabad Other Works |Maintenance of Rain water harvesting is re use of Wateris " . Tene be 


Humnabad ther Works |Purchase of Fogging Machine 2.00 0.00 Ten be 
Humnabad ; Tender to be 
0. 


297 | Humnabad | Other Works 


Humnabad | Other Works |Providing Grey water treatment unit to indria canteen at Humnabad Town 


- nvited 

* | 303 | Humnabad : } | Tender to be 
K nvited 

304 | Humnabad -. \ | Tender to be 
nvited 
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2020-21 Report ol 
Rs.intas [1 “| 


Estimate 
Cost 


BIDAR DISTRICT: Workwise Progress of ULBs under 15th Finance Commission Basic Grants 


Town Name | Sector Name 3 . Work Name 


Humnabad | Other Works 


Work Status 


Tender to be 
Invited 
Tender to be 


Purchase of Fuel Diesal 


306 j. Humnabad Other Works |Purchase od‘Dust Bin blue and Green y 6.30 Invited 
307 | Humnabad | Other Works [Purchase of Sanitizer Le 


—- dh 
House Connection for UGD Server line with Inspection Chamber at Humnabad 


308 Humnabad Other Works Ton 


Tender to be 
Invited 
Tender tobe | 
Invited 


Tender to be 
Invited 


Construction of RCC Storm water Drain from Laxman Guali plot to Basavary 


409 Humnabad:||- Other Works Maruthi in ward No 18 at Humnabad town 


2.00 0.00 


H bad | Other Works Construction of RCC Storm water Drain Deck slab from BEO Sheshikant house 200 0.00 
210 shang e to Payamma house in ward No 18 " " k 


Sinking of Bore well Providing Pump Machinery in old TMC Office at Humnabad 
Town 


Tender to be 


; ಸ ಸ್ನ 
K 311 Kn anad Other Works Invited 


Tender to be 
invited 


Tender to be 
K Invited 


Construction of RCC Storm water drain and ‘Desk slab from Fagqeer Takada Kk 
Durgah to Wahab shah house at Humnabad Town 


312 | Hurnabad | Other Works 


el [oe 
ಸ 313 Humnabad Other Works 


314 | Humnabad | Other Works 


Construction of RCC Strom water drain in ward No 9 at Humnabad Town 


Construction of RCC Strom water drain Deck slab from Syed Jameel house to A 
Khadar house and Nazeer house to Jain Mandir 200m in Ward No 10 


Construction of RCC Strom water drain from Kallur road to Raghureddy 
Veerareddy house at Humnabad Town | 
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315 | Humnabad | Other Works 


BIDAR DISTRICT: Workwise Progress of ULBs under 15th Finance Commission Basic Grants 2020-21 Report f } pi ಮ ಸ 
NR - } 2 Rs. in Lakhs | Tl) A 


ಗಂ Estimate Expendi 
-|$.No| Town Name | Sector Name Work Name ture Work Status 
4 Cost 
Cost 
Tender to be 
Humnabad Other Works Construction RCC Strom walter drain and Deck slab in Ward No 26 at Humnabad 1.50 0.00 invited 
317 | Humnabad | Other Works Construction of RCC Storm water drain and Deck slab 4 at Bagwan galli in ward 200 0.00 Tender to be 
No 13 at Humnabad Town nvited 
Humnabad Other Works “Construction of RCC Drain and Deck slab 2 NO at Khuphathod Mohilla in ward 4.00 0.00 Tender to be Ks NS 
No 3 at Humnabad Town nvited R ನ 
Humnabad | Other Works Construction of RCC Drain and Deck slab 2 NO at Shivpur Galli in ward No 7 at 1.00 0.00 Tender to be KX 
Humnabad Town nvited pe 
Humnabag | Other Works Construction of RCC Drain and Deck slab 2 NO at Sana colony ward No 22 at 100 0.00 Tender to be 
Humnabad Towh nvited 
EE 
Humnabad | Other Works Sinking of Bore well Near Providing Machinery Sri Manikappa Patil House in "2850 "000 Tender to be Ns 
Ward No 5 at Humnabad Town nvited » ಸ 
Construction of Storm water drain from Kasturi Bai House to Srikanth Ex Army . ವಳ Tender to be rR K 
= Other Works house at Honakuni road teacher colony at Humnabad Town 44 900 nvited p 
Humnabad | Other Works Construction of CC Road from Hotel Khala house to Inomdar Hospital in Ward 2.00 000 Tender to be 
No 18 at Humnabad town _ nvited 
Humnabad Other Works Construction of CC Road from NH ಈ to Abdul Qudeer sha House in ward No 23. 2.00 0.00 Tender to be 
at Humnabad town ್ಟ _ Invited 
sl Other Works [Construction of CC Road in Ward No 21 at Humnabad k ¥ 2.00 0.00 ee 
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BIDAR DISTRICT: Workwise Progress of ULBs under 15th Finance Commission Basic Grants 2020-21 Repo 


Fe niakhe TU 
No| Town Name | Sector Name Work Name Estimate ಗಾ 
Cost 

Construction of CC Road from Murad Nagar Ziyyaduddin house to Ibrahim house P Tender to be 

326 Humnabad | Other Works in ward No 20 at Humnabad 2.00 Invited 
Construction CC road from Neerna channappa complex to M.K patil in ward No . Tender to be 

327 Humnabad | Other Works 20 at Humnabad town 0.00 invited 
328 Humnabad | Other Works [Construction CC Road in sana ‘colony in ward No 22 at Humnabad town Teಗರೇ be 
Construction CC Road behind Bi Bi Galli Masjid in ward No 11 at Humnabad Tender to be 

329 Humnabad | Other Works town Invited 

. 

umnabad | Other Works jConstruction Cc Road Kumbar Kunti colony in ward No 25 at Humnabad Town 2.50 ಈಗಲೇ ಂ 
Sinking of Bore well Providing Pump Machinery Near Housing Board Garden Tender to be 

"331 Hunnabad Other Works inword No 27 at Humnabad Town 2.50 Invited 
332 Hurhnabad Other Works [Construction of CC road in Bi Bi Galli ward No 10 at Humnabad Town 1.47 | 00 | Tender be 
d | other Work Construction of CC road from Kasturi Bai house to Srikanth Ex Army house 2.00 Tender to be 

333 | Humnaba Gr WOKS |p gnakuri road Teachers colony at Humnabad town ” Invited 
Providing Highmast street light pole near Bhavani:temple waniiri in ward No 24 Tender to be 

334 Humnabad | Other Works and 26 at Humnabad town 2.50 Invited 
335 Humnabad Other Works Providing highmast street light pole near V.V Girikatta at Humnabad town "7.50 | 000 | ಆಗಲೇ. ಓಂ be 
336 Humnabad Other Works |Maintenance of street lights in Humnabad town | 650 | 000 | Ten be 
337 Humnabad | Other Works |Providing Electrical poles in Ward No 1 to 27 at Humnabad town | 547 | 000 | Tenರe to ೦೮ 
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BIDAR DISTRICT: Workwise Progress of ULBs under 15th Finance Commission Basic Grants 2020-21 Report 
k ) Rs. in Lakhs 


340 
341 
342 


343 
344 


345 
346 


347 


348 


S.No| Town Name | Sector'Name 


Humnabad 


Humnabad 


Humnabad 
Humnabad 
Humnabad 


Humnabad 
Humnabad 


Humnabad 
Humnabad 


Humnabad 


Humnabad 


Work Name 


Other Works [Improvement to Municipal Garden Kallur road at Humnabad town ; 


Other Works Improvement to IDSMT Garden and other Garden at Humnabad town 11.97 


Ward No 15 at Humnabad Town 


Other Works 


Other Works Construction of compound wall to Veershair Grave yard near APMC at 500 
humnabad town RA 
Other Works Sinking of Bore well and Providing Pump Machinery in Agadi Layout in Ward No 2.50 
20 at Humnabad Town 
Other Works |Construction of compound wall to Valmaki somaj Grave yard at Humnabad town | 3.00" | 000 | 
Other Works Construction of Compound wall to S.C Grave yard near K.H.B office at’ 3.00 
Humnabad town | 
Other Works |Providing Electrical Poles in Muslim Grave yard at Humnabad town | 365 | 000 | 
Sinking of-Bore well and Providing Pump Machinery to Faqeer Takada Colony in 
Other Works Ward 23 at Humnabad Town ೭50 
Other Works Sinking of Bore well and Providing Pump Machinery to Veebhuti colony in ward 250 3 
No 10 at Humnabad Town 
Other Works Sinking of Bore well and Providing Pump Machinery near Naganna Kotfi in 250 
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Sinking of Bore well and Providing Pump Machinery near Manda Hospital in 250 
Ward No'4 at Humnabad Town k | 


RE 


BIDAR DISTRICT: Workwise Progress of ULBs under'15th Finance Commission Basic Grants 2020-21 Report \ 
- > J Rs inlakhs [| 
ಮ Expendi - 
S.No] Town Name | Sector Name Work Name Estimate | ire verso 
. Cost 
. - Cost 
Providing Pipeline and cisten hehind Subhas chandra circle in ward No7 at Tender to be 
349 Humnabad Other Works Humnabad town 1.00 0.00 invited 
| Providing pipeline and cistern near Al ameen school Khuphalthod Mohilla in Tender to be 
350 Humnabad Other Works Ward No 3 at Humnabad Town 1-00 0.00 Invited 
Providing piptine and Citern at Gandihinagar Housing Board is Wanjiri colony in } Tender to be 
351 Humnabad | Other Works ward No 27 at Humnabad Town 1.50. 0.00 Invited 
SN . § Tender to be. 
352 Humnabad | Other Works |Providing pipeline and Cistern at CharmagGalli in ward No 8 at Humnabad Town 3.00 Invited 
Providing and Laying is pipeline to Borewell near CDPO Office Bhushetty Layout ' Tender to be 
3563 | Humnabad | Other Works at Humnabad Town . 2.00 0.00 Invited | 
. . Providing and Laying G | pipe line in Basawanagar is Basaveshwar circle at Tender‘to be 1 
354 | -Humnabad’ | Other Works Humnabad Town 1.60 Invited 
[a Providing pipeline to Bhimareddy house to Hanumanthreddy house at . Tender to be 
355 |. Humnabad Other Works Humnabad Town - 1.00 0.00 Invited 
ರ improvement to Approach road to Jacwell is Providing stone pitching revetment Tender to be 
356 Humnabad | Other Works around the Jackwell is road at Kararaja dam 13.00 Invited 
357 | Humnabad | Other Works |IHHL Contribution Tender to be 
Invited 
R . K ಸ Tender to be 
358 Humnabad Other Works |Construction of Toilet block in Municipal Garden Kallur road at Humnabad Town invited 
359 | Humnabad | Other Works |Purchase of Melathin Powder Phenyle and Bleaching powder ಅಗಲೇ be 
360 Other Works |Insurance of Municipal Vehicle Tend” ೬೦ ೦೮ 
[ 291797 [107] | 


ಅುನು ಬಂಗಿ: 


ಸ ie 


4 Bidar AMRUT Works 
¥ ತ್ಕ Amount in core 
6, 2W 
” ಸ F RENE Releases 
ನ Nad SHPSC Tender Physical | Financial 
2 01 
‘SkiNo| . ‘Sector Projeci Name ಸ approved | Awarded .| progress | progress [S8rtS -, [18 share 
Pp es BE pr i RS) cost incr cost in% incr released released 
FE ನ್ನ Gol+GoK 
_ Development of Childrens Park near 
1 Parks Gulzar Theater and park in Nandi 1 0.80 0.73 100 0.55 
Colony 
» parks Development of park @ haq colony 1 0.50 04 100 0.26 
Under AMRUT - K 
Development of Metre layout park l 
3 Park: 0.. . 100 . 
‘arks Under AMRUT 1 85 0.81 0.44 
1.11 0.96 
Development of Park at New 
4 Parks 1 ; 0.34 4. .13 
aadharsh colony Under AMRUT 03೨ [ ¢ 
Development of Vishveshwarai 
5 Parks 1 7 . _ 
park, Under AMRUT ೧೫0 ಫಗ NE 035 
Total of Parks 5 3.2 3.01 1.83 


EN 


Joint Drector (5 


Uirect 


ವೈಯಕ್ತಿಕ ಶೌಚಾಲಯ ಕಾಮಗಾರಿಗಳ ವಾರ್ಡುವಾರು ವಿವರ 


ವಾರ್ಡುಗಳ ಸಂಖ್ಯೆ 


ವೈಯಕ್ತಿಕ 
ಘೌಚಾಲಯಗಳ ಗುರಿ 


ವೈಯಕ್ತಿಕ 
ಶೌಚಾಲಯಗಳ 


ನಿರ್ಮಾಣ ಹಂತದಲ್ಲಿರುವ ವೈಯಕ್ತಿಕ 
ಶೌಚಾಲಯಗಳ ನಿರ್ಮಾಣ 


A } ವೈಯಕ್ತಿಕ : ವೈಯಕ್ತಿಕ ನಿರ್ಮಾಣ ಹಂತದಲ್ಲಿರುವ ವೈಯಕ್ತಿಕ 
ಸಮ ಸಂಖ್ಯೆ ಪಾಡ್ಡುಗಳ:ಸಂಖ್ಯು ಹ ಗುರಿ |. ತೌಚಾಲಿಯಗಳ ಬ ಈೌಚಾಲಯಗಲೆ ಮ * 
್ಣ ನಿರ್ಮಾಣ F 
26 26 284 284 } 1 
27 7 249 235 0 
28 — 28 205 205 1 
5 29 195 195 0 
30 30 211 211 1 
31 31 417 415 10 
3 32 345 346 0 
33. 33 384 384 0 
34 34 272 272 0 
35 35 93 93 0 
Basavakalyana CMC 
% 1 100 132 0 
2 2 107 98 0 
3 3 14 12 0 
4 4 30 83 0 
5 | 5 180 171 0 
6 $ 41 47 0 
7 7 EE 65 0 
FS 8 56 55 0 
9 9 83 95 i [ 
10 10 63 61 0 
7 ET 78 88 0 
12 12 49 51 0 
73 ಈ 15 45 45 0 
74 14 56 61 0 
15 15 53 44 0 
16 16 85 68 0 
7 17 15 13 "9 


ಕ 
ವೈಯಕಿಕ 
ವೈಯಕ್ತಿಕ - kA ನಿರ್ಮಾಣ ಹಂತದಲ್ಲಿರುವ ವೈಯ 
ಸ ಆ ಸಂಖ್ಯೆ ಈ ಫಘೌಚಾಲಯಗಳ ಪಾಲ 
ಸಮ ಸಂಖ್ಯೆ ವಾಡುಗಳೆ'ಸಂಬ್ಯ ಶೌಚಾಲಯಗಳ ಗುರಿ § ಶೌಚಾಲಯಗಳ ನಿರ್ಮಾಣ 
ನಿರ್ಮಾಣ 
26 20 0 
r 28 28 0 
56 ~~ |. 49 KN 0 
51 5 0 
\ 115 101 0 
22 14 0 
18 20 0 
86 94 0 
28 | 34 0 
25 24 0 
45 53 p) 
29 55 ] ° 
+ 26 29 [ 
4 - . 
58 66 j 0 
Bhalki TMC 
102 105 0 
138 138 1 
Il 139 139 0 
161 161 0 
147 147 ) 
F 88 TF 88 ) 
y 120 | 120 0 
82 82 | Re 
55 56 N [) 
23 | 24 0 
90 90 0 K 
| 
— 119 120 0 
_ | 
26 26 0 
104 104 0 


ತಮ ಸಂಖೆ ವಾರ್ಡುಗಳ ಸಂಖೆ ವೈಯಕ್ತಿ Bo ನಿರ್ಮಾಣ ಹಂತದಲ್ಲಿರುವ ಷೈಯ್ತತ 
9 SR ಸಾಲಯಗಳ ಗುರಿ NOR ಶೌಚಾಲಯಗಳ ನಿರ್ಮಾಣ 
ನಿರ್ಮಾಣ oo 
5 15 97 5 0- 
16 16 212 212 0 
17 17 72 72 0 
18 18 44 44 0 
19 19 100 100 0 
20 20 143 143 0 
21 21 133 133 0 
22 22 225 220 0 
23 23 62 62 0 
24 24 0 0 0 
25 25 0 0 0 
26 26 0 0 0 
27 27 2 [) 0 
Chitgoppa TMC 
1 1 25 25 3 
2 2 11 12 0 
3 3 12 12 0 
4 4 6 6 0 
5 5 16 15 ) 
6 6 19 16 0 
7 7 16 17 0 
8 8 14 14 ) 
9 9 15 15 0 
10 10 26 27 0 
11 11 33 35 0 
12 12 14 14 0 
13 13 17 14 0 
14 | 28 28 0 


) ವೈಯಕ್ತಿಕ 
ಕ್ರಮ ಸಂಖ್ಯೆ ವಾರ್ಡುಗಳ ಸಂಖ್ಯೆ Bhecctnd ni 
15 15 88 85 
16 16 32 31 
17 17 8 7 
18 18 4 4 
19 19 5 1 
20 20 5 4 
21 27 8 7 
22 22 30 27 
23 23 31 - 31 
Homnabad TMC 
1 1 84 } 85 
2 2 33 31 
§ 3 g 20 18 
3 4 29 26 
2 5 34 32 
8 6 33 32 
(4 7" 72 72 
8 8 Ni 13 12 
8 9 9 11 
10 0 55 WN 
11 ತಗ್ಗಿ 27 27 
ea 

12 12 2 TF 2 
13 13 30 30 
14 14 17 14 
15 15 ಇನ 21 ಸ 
16 16 31 30 
17 IB 17 74 15 
18 18 38 38 
79 19 15 15 


4 ‘ ಮೆಯಕಿಕ ' 
pe - ಲ ನಿರ್ಮಾಣ 
r 
20 20 -20 20 0 
21 21 113 105 1 
22 22 ] 3 1} | 2 0 
23 23 1 4 34 0 
24 24 0 0 0 
25 25 0 0 0 
26 26 0 0 0 
27: 27 0 Kl 1 
Hallikheda TMC 
4 1 17 17 0 
3 2 16 16 0 
1 
3 3 | _16 16 0 
4 4 14 14 0 
5 5 16 16 0. 
6 5 12 12 0 
7 7 | 24 | 24 ° 
8 8 22 22 0 
9 9 2 2 0 
10 10 47 49 0 
11 11 14 14 0 
12 12 17 17 0 
13 13 12 | 12 0 
14 14 34 | 35 0 
15 15 26 26 0 
16 16 12 12 0 
17 47 20 20 ) 
18 18 15 15 PW 
19 19 42 42 — 0 


ವಾರ್ಡುಗಳ ಸಂಖ್ಯೆ 


ನಿರ್ಮಾಣ ಹಂತದಲ್ಲಿರುವ ವೈಯಕ್ತಿಕ 
- ಶೌಚಾಲಯಗಳ ನಿರ್ಮಾಣ 


A 


Annexure-05 


Bidar District 
Nagarothana(Municipality)-3 work Details 


No 


ULB's 
Name 


TYPE 


Name of work 


Estimated 
cost 


Expenditure 


Work status 


Bidar 


CMC 


ULB Contribution for AMRUT Scheme 


1328.00 


1328.00 


Completed 


Bidar 


CMC 


Construction-of CC Road & Drin from H/o Huleppa to GND College Boundry, H/o Subhash to H/o Madevappa, H/o 
Sangappa to GND College boundry, H/o Gundappa to H/o Rajappa, Shivputra to H/o Jaggu, H/o Satish to Shinde at Sai 
Nagar in Ward No. 25. (TSP) 


50.00 


0.00 


Work Started 


Bidar 


CMC 


[Construction of CC Road & Drain from H/o K.K to H/o Shamappa, H/o Shantamma to Connection Sth Cross Road at 


Vidya Nagar, Construction of CC Road & Drain from Hajira Kirana Shop to H/o Nawab, H/o Azhar to H/o Zuber, H/o 
Pasha to H/o Iqbal, H/o Wasing to H/o Syed, Construction of CC Road RCC Drain & Culver Faqeer Pasha to H/o 
Mustafa at Bilal Colony in Ward No. 25. (TSP) 


75.00 


0.00 


Work Started 


Bidar 


CMC 


Construction of RCC Drain (Both side) from Chowbara to H/o Teli at Phulekar Galli, Construction of CC Road from 
Main Road to Singar Bagh Circle, Construction of CC Road from Singar Bagh Main Road to H/o Zubair near Water 
Tank, Construction of CC Road from Singar Bagh Water Tank to Vegetable Market Road at Singar Bagh, Construction 
of CC Road & Drain from H/o Md Kaliq to Main Road at Chowbara in Ward No. 02 


50.00 


0.00 


Work Started 


U 


Bidar 


CMC 


Construction of CC Road from H/o Mannan Qureshi to H/o Nisar Sab, Construction of RCC Drain from H/o Rafiq Sab 
to H/o Shareef Sab at Mustaid Pura, Construction of RCC Drain from Naya Kaman to Slaughter House in Ward No. 03 


75.00 


0.00 


Work Started 


Bidar 


CMC 


Construction cf CC Road & RCC Drain from H/o Shafi Bhai to H/o Bilal Sab, Construction of CC Road & RCC Drain 
from H/o Raju to H/o Aziz at Pansal taleem, Construction of CC Road at Raja Bagh, Construction of CC Road at 
Surrounding of Lateef Pura Masjid, Construction of RCC Drain from Vishwa Chandu Kirana Shop to Nazeer Kirana 
Shop in Ward No. (4 


75.00 


0.00 


Work Started 


Bidar 


CMC 


Construction of CC Road from Masjid Pansal Taleem to Tamshikari Dargah, Construction of CC Road from Dr. PK 
Roy Clinic to %/0 Ahmed Hussain Police & Construction of RCC Drain from H/o Sudhaker to Jaishree Kirana Store at 
Daitaya Galli, Construction of CC Road from H/o Mailoorker to H/o Narayan Rao at Tamshikari Galli,Construction of 
CC Road surrounding & Construction of RCC Drain & Road from Masjid Noor Khan Taleem to H/o Mohammed Rafiq 
via H/o Isaq S:r at Moor Khan Taleem in Ward No. 05 


75.00 


0.00 


Work Started 


Bidar 


CMC 


Construction cf RCC Drain & Road from Town police Main Road via Gowli Wada, Paajni Wada to Masjid at Chistiya 
Pura, Construction of CC Road & Drain from ho Yousuf Khan to Circle office, & other internal roads in Ward No. 06 


75.00 


0.00 


Work Started 


Bidar 


CMC 


Construction cf CC Road from Muslim to Milap Corner, CC Road from H/o Md Asim Barood wale to H/o Fasiuddin 
Teacher, CC Road from H/o M.A Hakeem to Faseel Trench end, CC Road from H/o M.A Quadeer (Public Confernce 
New Paper) to H/o 3aba Quadri, CC Drain from H/o M.A Manna to Dr. Sailence Hospital in Ward No. 07 


75.00 


0.00 


Work Started 


Bidar 


CMC 


Construction of CC Road from H/o Katam Sir to H/o Inayat Ali at Dall Mill area, H/o Sardar Sab to H/o Galib Hashmi, 
from Dargah behind ZP Office to H/o Razzak Bhai, & from H/o Samad to H/o JE Sab & Construction of RCC Drain 
from H/o Babu Bahi to H/O Saleem, H/o Mirza Sab to H/o Gouse Bhai via H/o Asgar Sab at Maniyar Taleem, 
Construction of RCE Drain & Road from H/o Amir via Khankha via H/o Laiq (Phalli) to H/o Hafeez Quadri via Decent 
Function Hall Road via H/o Manzoor to H/o Zafar Advocate, Construction of RCC Drain & CC Road from H/o 
Hakeem to h/o Gulam Maqgsood at Maniyar Taleem in Ward No. 08 


75.00 


41.76 


Work Started 


Bidar 


CMC 


Construction cf CC Road from Ram Mandir to H/o Multani via H/o Jabsheity at Bheem Nagar, Construction of CC 
Road from Hiv Shivraj Patil to Javeed Kirana Shop at Mohella Saudagaran, Construction of CC Road & RCC Drain 
from H/o Bhavani to H/o Dr. Maqsood Chanda at Bheem Nagar in Ward No. 10. (SCP) 


50.00 


49.99 


Completed 


Sl 
No 


ULB's 


Name 


TYPE 


Name of work 


Estimated 
cost 


Expenditure 


Work status 


12 


Bidar 


CMC 


Construction of CC Road from Baba Function Hall to H/o Riyaz Sab AEE at Chintamani Gada, Construction of CC 
Road & RCC Drain from Beef Shop via H/o Moiz Hussain AEE to Masjid Muzaffer Hussaini, Construction of RCC 
Drain & Road at Pathan Galli, Construction of RCC Drain & Road at Talgaht in Ward No. 09 Construction of BT Road 
from Multani Pasha Dargah Chowk to Prince Medical via Ram Mandir, Construction of CC Roads Ganesh Mandir 
Sourrounding at Gorkha Galli in Ward No. 10° 


101.00 


0.00 


Work Started 


13 


Bidar 


CMC 


Construction of RCC Drain & Road from Rajiv Gandhi Circle via H/o Ram Chander Driver to Church, Construction of 
RCC Drain & CC Road from H/o Ravi Wadekar to Christian Cross, Construction of RCC Drain & CC Road from H/o 
Madhuker to Apostolic Church at Devraj Urs Colony Colony, Construction of CC Roads & Drains at Jabbar Colony, 
Construction of CC Road & Drains in Dixit Layout in Ward No. 14. (SCP) 


85.21 


80.19 


Completed 


Bidar 


CMC 


Construction of CC Road & RCC Drain from Janwada Main Road to H/o Manik Jojna, Construction of CC Road & 
RCC Steps from H/o Devanand Kushnoor to Cave, Construction of BT'Road & Construction of RCC Drain (Both Side) 
from H/o Hebbale Old Navadgeri to New Navadgeri, Construction of CC Road & RCC Drain from H/o Vaijinath Allur 
to H/o Sham Jojna via Primary School, Construction of CC Road RCC Drain from Ambedkar Bhavan via H/o 
Kalavathi to H/o Kashinath at Navadgeri, Construction of RCC Drain from Idgah Complex to Vijay Laxmi Saree 
Centre on Udgir Road in Ward No. 15. (SCP) 


75.00 


75.00 


Completed 


CMC 


Construction of CC Road & RCC Drain behind Axis Bank in Ward No, 26, Construction of CC road & Drain from 
Church to Govt. School at Old Mailoor, from SC Grave Yard to Govt. School, and other internal street roads at CMC 
colony in ward No. 27 


50.00 


49.97 


Under Progress 


16 


Bidar 


CMC 


Construction of C.C. Road From Gangshetty House To Mahadev. Temple, Construction of CC Raod & Drain From 
Basweshwar Chowk To Balaji House, Construction of CC Raod & Drain From Laximbai House To Honnadi House, 
Construction of CC Raod & Drain From Basweshwar Chowk To Renbow Tailar House at Vidya Nagar in Ward No. 
22, Construction of C.C. Road From Near Asha Function Hall Main Road To Srimanth Dhabalya House At. Near New 
Adharsh Collony Opp. Asha Function Hall in Ward No. 23, Construction of CC Road from Chidri Ring via Lidker 
Colony & Bakappa Kote College to Wadder Colony, from Grave Yard to Wadder Colony, Construction of CC Road & 
Drain from Hyder Colony to Milind Nagar in Ward No. 24. (SCP) 


95,00 


94.95 


Completed 


Bidar 


CMC 


Construction of C.C. Road From Baswarja Chila House To Prerna Public School Brahmpur Colony Hanmai Via 
Gurumurth House Ward No. 26, Construction of C.C, Road From Dr. Penta Reddy To baburao Vishwanta House Via 
Nagappa Houe At. Hemreddy, Construction of C.C. Road From Gowardhan Reddy House To Saniv Reddy Plot Via 
Penta Reddy House Ward No. 27 & Construction of CC Road & RCC Drain from H/o Peter to H/o Sharmappa Upar 
near ITI College, Construction of CC Road & Drain from H/o Maitoor Main Road to H/o Babu Rao Hama! at Jamgi 
Colony in Ward No. 29. (SCP) 


95.00 


94.98 


Completed 


Bidar 


CMC 


Providing Mini Mast at Bheem Nagar, Labour Colony, Navadgeri, Hudco Colony, Pratap Nagar, Jai Bheem Nagar, Sai 
Colony, Old & New Naubad, Yellaling Colony, Lumbini Nagar, Anand Nagar, Mochi Galli, Kalidas Nagar, Haroorgeri, 
Vidya Nagar, Chidri, Milind Nagar, Sangameshwar Colony, Bidri Colony, Lidker Colony Wadder Colony, Ambedkar 
Colony, Haroorgeri, old Mailoor, gandhi Nagar, Jamgi Colony, Rampure Colony, Zion Colony Old & New 
Kumbarwada, Ganesh Nagar, Shahpur Gate, Haladkeri, Lalwadi, TDB COlony, Rajgound Colony, Jeruselam Colony, 
Ashok Nagar, Shivpur Colony, Canon Colony, in Bidar City, {SCP} 


60.00 


39.97 


Completed 


Bidar 


CMC 


Construction of CC Road & RCC Drain From H/o Ambedkar Bhavan to H/o Shivraj Nagoore & H/o eee to 
Veershetty Postman, Construction of CC Road From H/o Govt. Primar School to H/o Narsing Bhande - back side New 
Church at New Navadgeri & Construction of CC Road from Jhira Conventional Hall to Old Navadgeri in Ward No. 15 
& Construction of CC Road & RCC Drain From Connecting Road Baswa Nagar To Rampure Colony Hanuman Mandir 
via Gumme Layout, Construction of CC Road & RCC Drain From H/o Ratna Patil to Budh Mandir at. Haroorgeri in 


Ward No. 21. (TSP) 


81.76 


81.76 


Completed 


°, ULB's Estimated 
& TYPE Name of work Expenditure Work status 
No Name § cost 
Construction cf CC Road from Gouse Qureshi Flour Mill to H/o Md Jaffer Sab at Syed Wadi, Construction of CC Road 
from H/o Habecbuddin to Mohammed Sultan at Chonde Galli, Construction of CC Road from H/o Md Muatar to H/o 
20 Bidar CMC |Md Chand to Dattu to Raju Ghanti Dande Galli & Jumiya Galli, Construction of CC Road from Abdul Rauf Sahab to 50.00 0.00 Work Started 
H/o Fatima Begum to Bhagwan Galli Road, Construction of CC Road from H/o Moinuddin Flour Mill to H/o GM Khan 
Maula Ali Pochamma Mandir in Ward No. 01 
Construction of Strome Water Drain at Lidker Colony & Bidri Colony, Construction of Strome Water Drain at 
21 Bidar CMC |Kumbarwada in Ward No. 30, Construction of Strome Water Drain from Railway under pass to upto Haroorgeri Main 93.03 92.91 Work Started 
Road in Ward No, 26 
_ “ Construction cf Strome Water Drain from Bidri Colony via Haq Colony, Mehraj Colony to Chidri Ring Road upto Main § 
22 Bidar CMC Nala in Ward No. 25 90.00 0.00 Work Started 
Providing UG Cable & Street lights for Medians of Roads from Boomgoundeshwar Circle Mailoor Cross, Ambedkar 
23 Bidar CMC [Circle to Basweshwar Circle, Roohi Circle to Airforce Mess at Chidri & from Guru Nanak Jhira to Chickpet Cross, 96.00 0.00 Work Started 
BVB College to Chitta Cross in Bidar City 
24 |Basavakalyan| CMC [Construction cf New CMC office building Ist floor in Basavakalyan City. 124.57 0.00 Tender to be Invited 
Providing & Installation of E- toilet at Mini vidhan souhda (Anubhava Mantap Road), Anubhava Mantap, Basava vana 
25 |Basavakalyan] CMC and Sadanand swamy math in Basavakalayan City, 40.00 0.00 under progress 
R Providing Rec drain & footpath with heritage design railing both side form Tripuranth IB to Nulichandayya Park in 
26 |Basavakalyan] CMC Basavakalyan City.{SCP) 200.00 0.00 Work Started 
27 |Basavakalyan| CMC |Providing drain Ris and both side footpath from Mini Vidhan Soudha to Nooli chandayya park. 50.00 20.94 Work Started 
28 |Basavakalyan] CMC Providing RRC Drain and footpath from Mini Vidhan Soudha to Anubhav mantap in Basavakalyan City. 50.00 26.30 Completed 
29 |Basavakalyan| CMC Providing BT 2oad and drain from Bus-stand to Rural Police Station. 76.00 60.24 Completed 
೨ Providing Utility duct & footpath with heritage design railing both side form Narayanpur cross to Bus stand in K 
30 |Basavakalyan] CMC Basavakalyan City. (TSP) 147.69 0.00 Work Started 
31 |Basavakalyan] CMC |KUIDFC Contribution (24x7 water supply) 790.00 0.00 Work Started 
K Providing Rec drain with Utility duct & footpath with heritage design railing both side form Tripuranth IB to 
32 |Basavakalyan} CMC Ambedkar Cirole in Basavakalyan City. 100.00 0.00 Work Started 
K ನ Providing BT Roac around Gandhi circle and CC Road & Drain around LIC office near Navarang Talkies and in 
33 |Basavakalyan CMC shahussain locality in Basavakalyan City. 50.00 37.78 Completed 
34 [Basnvakatvan| CMC Providing CC Road & footpath with heritage design railing both side form Holkunde house main road to Basaveshwar 50.00 19.33 Completed 
N temple in Basavakalyan City. 
35 |Basavakalyan] CMC Providing heritage design street lighting from Noli chandayya park to Basaveshwar circle in Basavakalyan City. 50.00 0.00 under progress 
- ™ 
36 |Basavakalyan] CMC [Construction of BT Road from Alamprabhu Circle to Khanapur Road 50.00 29.66 Completed 
37 [Basavakalyan| CMC ಸಗ of BT Road both side and Recarpetting the existing Road from Ambedkar circle to Fort in Basavakalyan 100.00 70.66 Completed 
’ Providing Storm water drain from Babbar Bag to Sattika Nala and Ambika bar to cave in Biradar colony and 
38 J|Basavakalyan| CMC surrounding area in Basavakalyan City. 82.30 74.52 Work Started 


Sl 
No 


ULB's 
Name 


TYPE 


Name of work 


Estimated 
cost 


Expenditure 


Work status 


39 


Basavakalyan 


CMC 


Providing Storm water drain from Dhobi Ghat Narayanpur road to Nazim Bhai Shop SH-11 in Basavakalyan City. 
(SCP) 


164.44 


25.94 


Work Started 


40 


Bhalki 


TMC 


(i) Construction of CC Road and one side drain from Ganesh Katta to via house of Basvaraj kudte upto New NTMS 
school Deshmukh Galli in w.no 4 (ii)Consruction of CC Road drain from house of Alasha to Via House of 

Karamunge upto Backside mashetty house syed galli in w.no 4 (iiiyConstruction of CC Road and drain form house of 
Abdul NTMS School Maasaldar to via samad upto house of raghunath sonale in w.no 4 (iv) Construction of CC Road 
and drain form house of Kamaloddin to Suresh House Main Road Syed Galli in w.no 4 (v)Providing CC Road and 
Drain from Bhure housc to Gadagayya house in ward no.4 (vi)Providing CC Road from mahadev temple to Wale House 
in ward no.4 (viijConsruction of CC Drain from house of Yekanand Swamy to Batel Grave yard Anandawadi Road 
Ward No.5 


40.00 


8.06 


Work Started 


41 


Bhalki 


TMC 


(i)Construction of Compound Wall, CC Road to Sunni Khabrastan Dadgi base in Ward No.5 (iijConstruction of 
Compound Wall to Batel Grave yard Anandawadi road in Ward No.5 


27.00 


17.18 


Completed 


42 


Bhalki 


TMC 


(Construction of CC Drain and stone pichting to emankment for protection from Vithal mandir to Humnabad Road 
Nata near Yellamma Temple with murum facility for side solders Sholders in Ward No. 06 (iijConstruction of CC 
Road from Vithal mandir to Chowdi via house of near Gugre Brahaman Galli Ward No. 06 (iiijConstruction of CC 
[Road and one side Drain from Chowdi to via Sunte gall; upto dadgibase kaman in w.no.6 


45.00 


15.15 


Work Started 


43 


Bhalki 


TMC 


(i)Construction of CC Drain from Dadgibase Kaman to house of Khasim Walsang Dadgibase in W.No. 06 
(iijConstruction of CC Road and one side drain from house of malanbi W/o ismailsab and House of Khasim sab 
Dadgibase Ward No. 06 (iiijConstruction of CC Road and one side drain from the house of Santosh Bhairoji to via 
Hlo Rizwan Pathan Saleem tadpalli Putalbee upto House of sandeep pandurangrao ugade Kumbar galli Ward No. 06 


35.00 


Work Started 


44 


Bhalki 


TMC 


(i)Construction of CC Road and Drain from Phule chowk to H/o of Alle in w.no.11 (iiyDrain from Ganesh Mandir to 
Alle house Pawar Hospital Backside in w.no.11(iiiyConstruction of CC Road & Drain from mouneshwar school to 


Hlo Digambar mane upto H/o Wali Ahamed Janata Colony in w.no.15 (iv)Construction of C.C. Road and one side | 


drain from house of kondiba sindhe house to paramchand marwadi house in Ward No. 23 


36.00 


5.30 


Work Startud 


45 


Bhalki 


TMC 


(Construction of C.C. Road and one side drain from house of SK Patil Bidar Bhalki main Road to Vaia house of D.G. 
Jagtap upto house of Sattar S/0 Habeeb sab in Ward No. 23(ii}Construction of CC Road and one side Drain from house 
of Shivyogi swamy backside to chotumiyan adda mws in Ward No. 23 (iiijProviding CC Road and Drain from house of 
TT Mankari to via Shivaji Primary School upto Main Road Shahu Nagar in Ward No. 23 (iv) Construction of CC Road 
and Drain one side from house of Avinash Patil to house of Subhash metre house Subhash Chowk in Ward No. 23 


49.70 


18.75 


Work Started 


46 


Bhalki 


TMC 


(i) Construction of CC Road and Drain from Hilo Nabeesab Zare to H/o Baburo Konkane in w.no.12 
(ii)Construction of CC Road (Upper layer 6") community hall to H/o Yasinsab VM colony Ward No. 12 
(iiijConstruction of CC Road one side drain from house of Chinnamma Bauge to House of Shankar TMC V.M. Colony 
Ward No. 13 (iv)Construction of CC Road & Drain cover from H/o Vidyasagar to Ramesh More via. Upto public 
Toilet Vijaymahantesh war colony Ward No. 13. (SCP) 


42.33 


Work Started 


47 


Bhalki 


TMC 


(iyConstruction of CC Road & Drain (B.S.) from house of Kariyappa to house of Vijaykumar Kore in 
vijaymahanteshwar colony Ward No. 13 (iiConstruction of CC Road & one side drain from H/o Jagadevi sharanappa 
to Mouneshwar school in w.no 15 (ii)Construction of CC Road (only) from H/o L.M.Kamble to HoWali Janata 
Colony in wnal5 (SCP 


34,00 


3.97 


Work Started 


48 


Bhalki - 


TMC 


(iyConstruction of CC Road from H/o Shankar Vallapure to H/o Public Toilet Janata Colony in w.no 15 (ii) 
Construction of C.C. Road and one side drain from house of Ravi Floor mill to house of Deelip Ramele KHB Colony 
Ward No. 17 (iii) Drain from Gangaram Gaywat to Vithalrao suryavanshi in w.no 21 (iv) Construction of CC Road and 
one side drain from house of vamanrao hanmanthrao gajrale to house of chandrakanth lamale house in w.no 23. (SCP) 


33.00 ° 


23.64 


” Work Started 


$ 


ULB's Estimated 
TYPE Name of work i 
No Name cost Expenditure Work status 
(i) Consuucticn'of CC Drain only one side from H/oFakeeroddin to via H/o Pandari metre upto Bidar base in w.no 1 i 
PN (ii) Construction of CC Drain (only) from H/o Torane to H/o Rajkumar Hontagande Devi Nagar Behind in w.no 14 
49 Bhaiki TMC (ii) Construction cf CC drain from H/o shankar puri to devi nagar entrance road in w.no 14 (iv) Construction of CC 30.31 1950 Work Started 
Road and Drain {B.S.) from H/o Shankreppa Driver to Anil Garwad house Devi Nagar in w.no 14.( TSP) 
50 Bhalki TMC Supplying and Fixing of LED Street Lights 10 Ward No.l, 14 & 17 in Bhalki Town. (TSP) 14.00 14.44 Work Started 
(i) Constructicn of Tc road and Drain one side from H/o Suresh Khandre to Ashok nagar main road khandre galli in w, 
no. 1 (ii) Construction of Drain from H/o Baseed Je to Ashok nagar main road in w.no. 1 (iiiy Construction of CC road 
. jand one side drain from H/o Dr. Jaleel house to Dr. Mustafa in w.no, I (iv) Construction of CC road and drain from 
51 Bhalki TMC |Chowdi to H/o Lokhande Ashok Kadkeshwr Galli in w.no. 3 (೪) Construction of cc road and one side drain from H/o 45.00 29.07 Work Started 
Mainu Chowdhri ta H/o Mohamood Guttedar upto anandwadi road in w.no. 3 (vi) Construction of CC road and one 
side drain from H/o Ibrahim Chowdri to H/o Khaleel Chowdri in w.no. 3 (vii) Providing Cc road and Drain from 
Kamaloddin house to Suresh gorte house main road syed galli in w.no, 4 
ವ PR (i) Construction of CC Road and drain from H/o Topare to Dadgi Base in w.no (iijConstruction of CC Road and 
52 Bhalki IMC drain (B-1) frem house of Dhanraj Jalde to Via Kaasi Vishwanath Temple upto Ganesh Temple in w.no 4 40.00 0.00 Work Started 
53 Bhalki TMC Development of Public Garden in K.H.B Colony in Bhalki Town. 30.00 20.57 Work Started 
54 Bhalki TMC Development of Public Garden near Bhalkeshwar Temple in Bhalki Town. 25,77 20.17 Work Started 
K Providing and Construction of Strom Water Drain From Near Bus stand Humnabad-Bhalki main Road to Bidar Base 
55 | Bhalki TMC |i Behind Urdu Primary School in Bhalki Town. 45.39 46.19 Completed 
56 Bhalki TMC [Supplying and Fixing of LED Street Lights in ward no 6, 10, 11, 15 and 21 in Bhalki Town. 35.00 36.63 Work Started 
57 Bhalki TMC Providing and laying pipeline from Akkamahadevi Cross to Ambika Lodge in Bhalki Town 20.00 0.00 Work Started 
58 Bhalki TMC {Construction of Sump in TMC Office Grond in Bhalki Town. 10.00 0.00 Work Started 
KR Construction of R.C.C. Over Head Water Tank 5.00 Lakhs Ltr. Capacity with Rising Main and Distribution Pipe Line 
59: | Humnabad TMC in SC/ST Area indiranagar, Madiga Community and Dhangar Gadda Ward No. 1 and Ward No.6 154.00 0.00 Work Started 
60 Humnabad TMC [Construction of Shopping Complex, at Old TMC Humnabad. 96.50 0.00 Work Started 
Construction cf C.C. Road from Gogi Masjid road to (Davood Katta) to upto Dantkale House Ward No. 13, From 
Ambedkar School to Dant Kate House Ward No.2, From Bi Bi Galli Masjid to Shambushankar House Ward No, 2 & 
61 | Humnabad TMC 11, From Maipati House to Azeez Mastan Via Mustafa House Ward No.3, From Mustari Ravi House to Shivpur Base 50.00 48.49 Completed 
Ward No.3, Ward No.3, From Batli Shop Guru Pujari House Ward No.3. 
Construction of cc road from Tiranga Complex to Raseed House Via Vazeer Patel House Ward No. 10, From A}- ” 
Ameen School to Sanju House Ward No.11, Kisan Painter House to Murgimath W.No.5 and 10, From Basaveshwar , 
62 Humnabad TMC |Road to Via Hiremath to Shivayogeshwar Vidyala School W.No. 10, From Guddu Dattappa House to old Muncipal 46.00 18.43 Completed 
Upto Shivanand Manthalkar House W,No, 5, From Market to Maheboob Subani Darga and Babar House to Ismail 
House Via Talaati House Dhangar Gadda Ward No. 6. 
Construction of CC Road from Abdul Rehman Retired PSI Via Veerbhadreshwar School and From Tukaram House to 
63 | Humnabad TMC |Dr. Venkat Rao House Ward No.22, From Kallur Road to Revanappa Kenchiger, From Masraf Saheb house to Mazhar 30.00 26,24 Completed 


Kima shop upto grave Yard via Bus Stop, Fakir Tekda Ward No, 18. 


Sl ULB' : Estimated 
5 TYPE Name of work ‘mate Expenditure Work status 
No Name cost 
Construction of C,C. Drain from Dr. Asture House to B.Ed. College, Valse House upto Gulbarga Road Basavanagar 
Ward No.21, From Ismail House to Mehboob Plumber House Sana Colony Ward No. 18, From Channappa PSI House 
64 Humnabad TMC to Patri House Ward No. 23, From Narayan Reddy House to Nala Ward No. 7, From Prabhu Talmadgi House to 48.00 34.00 Compleicd 
Sidramappa House Bhushetty Layout By Pass Ward No. 22, At Badiger Galli, Zairpeth 
Construction of CC road from Matton Market to Saheb House upto Shivpur Road Ward No. 6, From Chand Pasha 
House to Tippu Sultana Chowk Ward No.7, From Tippusultan CHowk to Naseeruddin House and Jagannath Dhumale . K 
65 Humnabad TMC House Ward No. 8, Narayanreddy House to Naia Ward No. 7, From Gurudas Boarding House to Fazal Functin Hall 42.00 42.7) Completed 
Ward No. 9 & 10. 
Construction of CC road from Khuddus house to Via Khureshi Mahiboob Hussaini Retired Pump Operator upto 
 |Kallappa Parit House from Chotu Miyan House to Md. Azam House and Maqsood Ward No. 4, House Ward Ni. 18, 
66 | Humnabad TMC [From Dandarao Patil House to Baba House Ward No. 18, From Nagnath House to Grae Yard, Compound wall Ward 46.00 46.01 Completed 
No. 18, From Ameen Usmani House to Joshi House Ward No. 04, From Patel House to Aziz Driver house Joshi Galli, 
Ward N. 4 
Construction of CC road from Iqbal Housed to Maheboob House Sana Colony Ward No. 18, From Swant house to Nag 
Laxmi Dhaba Bhushetty Layout, from Babu Valse House to Naglaxmi Dhaba Bhushetty Layout Ward No. 22 & 23, 
67 Humnabad TMC From Back side of Kanteppe Dhana House to Chitkota House upto GESCOM Compound wall Ward No. 22, From 47.00 44.01 Completed 
Baswaraj House to Subhash House Housing Board Colony Ward No. 20 
Construction of CC road from MR. Gada House to Via Gujurati Saw Mill to Raju Uppalli House (1350 Feet) Ward _ . 
No.21, From Sujeet Malge House to Dr. Sangeeta Hospital & Nagshetty Dumne House to Viswanath Yelmadge house, 
68 Humnabad TMC From Basavaraj RUdrawadi house to Mahadev temple in Matpati Layout Ward No. 21, From Kiran Noubadikar House 44.00 38.50 Completed 
to Traffic Police station, 
Construction of CC road from NH. 9 to Vinayak Councellor house and from Chandrakanth Bukka house to Hiremath 
Layout, Ward . 19, From NH. 9 to House of Subhash and from House of Kanteppa Patil to Yousuf Conductor in k 
69 | Humnabad TMC Housing Board Layout Ward No. 19, From Dama Complex to General Hospital Ward No. 17 and Dattkumar Chidri 34.00 30.54 Completed 
house to Jeelani House, From MR Khan House to Chidri Petrol bunk & Arabic School to Ismail Master house in Ward 
No. 17. - 
70 | Chittaguppa | TMC J|Construction of Shoping Complex in Chitaguppa Town Jimit 32.50 30.61 Completed 
71 | Chittaguppa | TMC [Construction of Footpath and Drain Work near Subhash Chowk to Pani Base 40.00 39.43 Completed 
72 | Chitaguppa | TMC {Construction of CC Wall (Retaining Wall) Near New Fire Station Office 38.00 37.49 Completed 
73 | Chittaguppa | TMC [Construction of CC Drain Near Telang Galli to Nala (Shamtabad Road) 17.00 17.00 Completed 
74 | Chittaguppa | TMC |Ward No. 23 Construction of BT Road and Drain Work at Fatmapur Govt School to Fatmapur Lake (New Layout) 40.00 40.00 Completed 
75 | Chitaguppa | TMC Cy 22 Construction of OHT Tank {5 Lacks Liter) Rising Man & Distribution Pipeline at Nana Hazrath Ashraya 316.00 f Work Started 
76 | Chittaguppa | TMC [Construction of OHT Tank (5 Lacks Ltr) in NGO Colony 95:00 0. Work Started 
77 | Chittaguppa TMC |Ward No. 23 Distribution of Pipetine At Fatmapur in Ashraya Colony 14.50 0 Work Started 
78 | Chittaguppa |; TMC [Construction of Raisingman and Distribution of Pipeline in NGO Colony 19.00 0 Work Started 


ಹಿ ULB's Estimated 
TYPE Name of work Expenditure Work status 
No Name cost 
79 | Chittaguppa TMC |Ward No. 22 Distribution of Pipeline in Ashraya Colony 25.50 0 Work Started 
Construction of CC Road & RCC Drain from Eranna Rajgiri House to Anganwadi. Construction of CC Road & RCC 
80 | Hallikhed(B) | TMC Drain from Shivraj Chamber House to Prashanth Koli House, 25.00 0 Yetto start 
K Construction of CC Road & RCC Drain from Santosh Sangolgi House to Veeranna Ramgundi House . Construction of 
41 | Hallikhed{B}| TMC |CC Road & RCC Drain from Shankar Kankatte House to Mali Patil House. Construction of CC Road & RCC Drain 25.00 0 Yet to start 
from Gurunath Tekur House to Anneppa Timgundi House. 
K ' Construction of CC Road & RCC Drain from Vithal Juja House to Khudawand Masjid. Construction of CC Road & - 
82 | Hallikhca(B) | TMC RCC Drain from Mohiuddin Masuldar House to Ayub Soudagar Shop. 25.00 0 Yet to start 
Construction of CC Road & RCC Drain from Hasanpura Raj Ahmed House to Bombay wale House Construction of CC 
83 | Hallikhed(B)} TMC Road& RCC Drain from Hafeez House to Khaja Murgi House.Construction of CC Road from Chandrakanth Dhumale 25,00 0 Yet to start 
Housc to Darzi Complex. 
34 | Hallikhed(B)} TMC {Construction of CC Road & RCC Drain from Basheermiya Byalahalli House to Near Rauf Bidri Lineman House. 25.00 0 Yetto start 
_ _ p Construction of CC Road & RCC Drain from Vijaykumar Biyani House to Market Main Road. Construction of CC 
85 | Hallikhed(B) TMC Road & RCC Drain from Behind Police station to Bulgundi Complex. 50.00 0 Yet to start 
86 | Hallikhcd(B) | TMC Construction of CC Road & RCC Drain from Survey No. 319/2, 319/4 to Karanja Layout of Ward No.12 & 13. 25.00 0 Yet to start 
87 "| Hallikhed{B) TMC [Construction of CC Road & RCC Drain from New Bus Stand to Main Road Karanja Layout of Ward No.12 & 13. 50.00 0 Yet to start 
Construction of RCC Drain from Manik Sagar House to Govt Hospital. Construction of RCC Drain from 
88 | Hatlikhea(3) | TMC Maheboobsab Mechanic House to Gurushantayya House. Construction of CC Road & RCC Drain from Basavanagar 50.00 0 Yet to start 
Colony Kanakadas Chowk to Hilalpur Main Road, Construction of CC Road & RCC Drain from Jaffar Pailwan House ' 
sa Lilo Main Dad 
89 | Hallikhed(B)| TMC Construction of CC Road & RCC Drain from Prabha Layout Sy. No. 11AA Humnabad Main Road to Ishwar Temple. 40.00 0 Yet to start 
90 | Hallikhed(B) | TMC Construction of CC Road & RCC Drain from Soudagar Layout Sy. No.12 & Rajanna Kumbar House to Humnabad 36.05 9 Yet to start 
Bidar Main Road. 
_ Construction of CC Road & RCC Drain from Post Office to Murad Nagar Anganwadi.Construction of CC Road & 
91 | Hallikhed(B) | TMC RCC Drain from Main Road to Bhaskar Sir House. 50.00 0 Yet to start 
Construction cf CC Road & RCC Drain at Sy No. 7 & 8 Bulgundi Layout.Construction of CC Road & RCC Drain from 
92 | Hallikhed(B)| TMC |Shivgundi Layout Ward No.13. Construction of CC Road & RCC Drain from Karbasayya Swamy House to Bidar Main 50.00 0 Yet to start 
- Road. 
93 | Hallikhed(B) TMC [Construction cf RCC Drain & Deck Slab from Beside of TMC office to Near Govt. High School compound wall. 8.50 0 Yet to start 
94 | Hallikhed(B) | TMC Construction cf Community Toilet Near Government High School Compound wall and Constrcution of Mini Bus Stand 10.59 0 Yel to start 
Near Basaveshwar Circle 
_ Construction of RCC Drain from Bhai Bhansilal School to Basaveshwar Chowk. Construction of RCC Drain from 
95 | Hallikhed(B) | TMC Basaveshwar Chowk to Humnabad Bidar state Highway Naganna Cross. 50.00 0 Yet to start 
96 | Hallikhed(B) | TMC [Construction of CC Road & RCC Drain from Sarveshwar Temple to Halad Baslingappa Temple Main Road. 30.00 0 Yet to start 
Construction cf CC Road & RCC Drain from Pandu Rathod House to Vijaykumar House. Construction of CC Road & K 
97 | Hallikhed(B) | TMC RCC Drain from Veternary hospital to to Hilalpur Main road. 25.00 0 Yet to start 
| - Construction of CC Road & RCC Drain from Ramrao Sane House to Main Road.Construction of CC Road & RCC 
98 |} Hallikhed(B)| TMC 45.78 0 Yet to start 


Drain from Sumitrabai House to Jhareppa Dalal. Construction of CC Road & RCC Drain from Water Tank to Uday 


st | ULB’ | Estimated 
| TYPE Name of work Expenditure Work status 

No Name cost . _ A 
KR Construction of CC Road & RCC Drain from Kasheppa Jamadar House to Hilalpur Main road Construction of CC 

99 | Hallikhed(B) |.. TMC Road & RCC Drain at Ward No. 06. Construction of CC Road & RCC Drain at Ward No, 12. 59.08 0 Yet to start 

100 | Hallikhed(B) | TMC [Construction of CC Road & RCC Drain from Margemma Temple to Sarveshwar Temple Main road. 20.00, 0 Yet to.start 
KR > Construction of CC Road & RCC Drain from Keshavrao Telghatkar House to Sarveshwar Temple. Construction of CC 

101 | Hallikhed(B) | TMC ag ERCC Drain from Subhash Meenkeri House 10 Ravindra Police Patil House. 50.00 0 Yetto stat 
Construction of CC Road & RCC Drain from Hiri Agsi Hanuman Temple to Gurubasappa chincholi House. 

102 Il T™M . _ N K . - K * . p 

0 R Hallikhed(B) § c Construction of CC Road & RCC Drain from Virupakshi Valdoddi House to Siddappa Nawle House. 50.00 0 Netto start 

103 | Hallikhed{B) | TMC Construction of CC Road & RCC Drain from Raju Mali Patil House to Astikar House. 25.00 0 Yet to start 

104 Aurad(B) TP Construction of road and drain at Lidkar Colony in ward No 14 29.16 24.50 Completed ° 

105 | Aurad(B) TP Construction of CC Road from H/o Shamrao Duduknal to H/o Gnyenamma and from H/o Gnyanamma to H/o Ashok 11.81 0 Not started ರ 

K Metre in ward no 7. 

106 | Aurad(B) TP Construction of road from Bus Depot to Govt Degree College . 25.00 22.35 Completed 

107 | Aurad(B) TP [Construction of road at Sy No 119/AK Layout 25.00 21.90 Completed 

108 | Aurad(B) TP Construction of road from Govt High School to Deshmukh lake - 40.32 36.04 Completed 

109 Aurad(B) TP Construction of Drain from Bidar road. to Aurad stadium 12.91 11.55 Completed 

110 | Aurad{B) TP; |Construction of New Town Panchayat Office building, demolishing the Old TP Office 25.80 0 Under Tender Process 

Total ' 3306.60 


8032.50 


0k 


Annexure-@%® 


Bidar District 


proved 4% Incentive workDetails 


Nagarothana(Municipality)-3 Ap 


Rs. in Lakhs 
Town Estimate | Expenditur 
S.No] Name | Work Name Cost e Cost Work Status 
Improvement of Road, Construction of Drain and Construction of 1— Tender to be 
1 | Bidar |Footpath from Basweshwar Circle Naubad to Sahapur Gate 1000 0 Invited | 
— Construction of CC Road & RCC Drain at Noor Khan Taleem, OO Under Tender 
2 | Bidar |Quadriya Ground & Parkota in Ward No. 06 20 0 Process 
Construction of CC Road & RCC Drain at Ahmed Bagh & Gole Khana Under Tender 
3 1 Bidar |in Ward No. 07 20 0 Process _ | 
ರ್‌ [Construction of CC Road & RCC Drain at Maniyar Taleem, Dhobi Under Tender 
4 | Bidar [Galli in Ward No. 08 20 0 Process 
[ § Under Tender 
5 | Bidar [Construction of CC Road & RCC Drain at Talghat in Ward No. 09 20 0 Process 
Construction of CC Road & RCC Drain at Bheem Nagar & Ram Under Tender 
6 | Bidar |Mandir area in Ward No. 10 20 0 Process 
Construction of CC Road & RCC Drain at Shamshiya Colony, Multani Under Tender 
7 | Bidar [Colony & Roheile Galli in Ward No. 11 20 - 0 Process 
Construction of CC Road & RCC Drain at Multani Colony in Ward No. Under Tender 
8 | Bidar |12 20 0 Process 
Construction of CC Road & RCC Drain at Labour Colony, Yousuf . Under Tender 
9 | Bidar [Pura & Afzal pura in Ward No. 13 LL 20 0 Process 
Construction of CC Road & RCC Drain at Labour Colony, Devraj Urs Under Tender 
10 | Bidar [Colony, SC Galli in Ward No. 14 20 0 -. Process 
Under Tender 
11 | Bidar |Construction of CC Road & RCC Drain at Navadgeri in Ward No. 15 20 0 Process 
Construction of CC Road & RCC Drain at KHB Colony & Tail Colony | | Under Tender 
12 | Bidar |in Ward No. 16 25 0 Process 


ನಬ - 6 


Town Estimate | Expenditur £ 


S.No| Name Work Name 3 Cost e Cost Work Status 
[Construction of CC Road & RCC Drain at.various places in Wad No. | Under Tender 
13 | Bidar |01 20 0 Process 
Construction of CC Road & RCC Drain at Gowli Wada, Ansari Gall, ] Under Tender 
14 | Bidar |& Darzi Galli in Ward No. 02 20 0 Process 
Under Tender 
15 | Bidar [Construction of CC Road & RCC Drain at Mustaid Pura in Ward No. 03 20 0 | Process 
Construction of CC Road & RCC Drain Kulsoom Galli, Raja Bagh & Under Tender 
16 | Bidar [Hara Taziya at Pansal Taleem in Ward No. 04 20 "0 Process 
[Construction of CC Road & RCC Drain at Pansal Taleem, Under Tender 
17 | Bidar |Brahmanwadi & Komti Galli in Ward No. 05 20 0 Process - 
Construction of CC Road & RCC Drain near MI Office Pratap Nagar, Under Tender 
18 | Bidar |KHB Colony at Naubad & Shiv Nagar North in Ward No. 17 25 0 Process 
Construction of CC Road & RCC Drain at Sai Colony, Old Naubad Under Tender 
19 | Bidar |areain Waid No. 18 50 0 Process 


Construction of CC Road & RCC Drain at LIC Colony, Shiv Nagar (S) Under Tender 
20 | Bidar |& Anand Nagar in Ward No. 19 25, 0. Procéss 

Construction of CC Road & RCC Drain at Nandi Colony, Jyothi Under Tender 
21 | Bidar [Colony & Mochi Galli in Ward No. 20 25 ° 0 Process 


Construction of CC Road & RCC Drain at Kalidas Nagar, Baswa Under Tender 
22 | Bidar [Nagar, & Badruddin Colony in Ward No. 21 25 0 Process 


Construction of CC Road & RCC Drain at Vidya Nagar & Sai Colony Under Tender 

Bidar |in Ward No. 22 25 0 Process 
Construction of CC Road & RCC Dar at New Adarsh Colony in Under Tender 

24 | Bidar |Ward No. 23 25 0 Process 
- Construction of RCC Drain from Railway Culvert at Jyothi Colony to Under Tender 

25 | Bidar \Motte Layout & CC Road at Old Adarsh Colony & Bidri Colony in 70 0 Process 
Construction of CC Road & RCC Drain at Haq Colony & Under Tender 


26 | Bidar |Sangameshwar Colony in Ward No. 25 25 0 Process 
Construction of CC Road & RCC Drain at Haroorgeri & Ambedkar Under Tender 


27 | Bidar |Colony in Ward No. 26 25 0 Process 


Town Estimate | Expenditur 
S.No{ Name Work Name . Cost . e Cost | Work Status 
- ST of CC Road & RCC Drain at Old Mailoor, Vivekanand Under Tender 
28 | Bidar [Colony & Agriculture Colony in Ward No. 27 40 0 Process ಸ 
Construction of CC Road & RCC Drain at Gandhi Nagar in Ward No. ¢ io Under Tender 
29 | Bidar |28 25 0 Process 
Construction 5 CC Road & RCC Drain at Allamprabhu Nagar, Kailash Under Tender 
30 | Bidar [Nagar & Bank Colony in Ward No. 29 25 0 Process 
Construction of CC Road & RCC Drain at Zion Colony & ಫಾ Under Tender | - 
31 | Bidar \Kumbarwada in Ward No.-30 25 0 tl Process 
Construction of CC Road & RCC Drain at Haladkeri & Lalwadi in NN | Under Tender 
32 | Bidar |Ward No. 31 25 0 | Process 
Construction of CC Road & RCC Drain at Channabaswa Nagar & NS Under Tender 
33 | Bidar {Hugeri in Ward No. 32 25 0 Process 
f Construction of CC Road & RCC Drain at Faiz Pura & Khasmal Bi Under Tender 
34.) Bidar |Colony in Ward No. 33 {40} 0 Process 
ys Construction of CC Koad & RCC Drain oT Gareeb Colony & Under Tender | 
35 | Bidar Pakhalwada in Ward No. 34 40 0 Process 
Construction of CC Road & RCC Drain at Various places in Ward No. | Under Tender 
36 | Bidar |35 25 0 Process 
Improvement oF Ring Road from Chidri Junction to Shahpur Gate via | | Under Tender 
37 | Bidar (Gumpa in Bidar City 85 0 ಹ Process 
Total FS 2000.00 | 0.00 


Annexure-#5 o0— 


Bidar District 


Nagarothana(Municipality)-3 Special Grants work Details 


S.No 


Town 
Name 


Rs. in Lakhs 


Work Name 


Estimate 
‘Cost 


Expenditure 


Cost Work Status 


Bidar 


Construction of RCC Drain & Road From Venkat Rao to Open well near Junior College 
in Ward No. 02, Construction of CC Road From H/o Ramlu to H/o Pandari at Talghat, 


Construction of CC Drain from H/o Mallikarjun to H/o Gurunath at Talghat in Ward No. 


09, Construction of CC Drain from H/o Sharnappa to NTC School Via Community Hall 
at Bheem Nagar, Construction of CC Road from Bhavani Mandir to H/o Raghunath to 
H/o Sunil to H/o Murli Advocate to H/o Madan Lal via Raju to H/o Sidram & from 
Ambedkar Chowk to Community Toilet in Ward No. 10 


:80 


0 Work Started 


Bidar 


Construction of RCC Drain & CC Road from H/o Basheer Khan to H/o Chand Noodles, 
Construction of RCC Drain & CC Road from H/o Nazeer to H/o Ramesh Mochi at Afzal 
Pura, Construction of RCC Drain & CC Road from H/o Subhash Waghmare to H/o 
Basith Fruit, Construction of RCC Drain & CC Road from H/o Khan Sab (Map Drawer) 
to'H/o yousuf Saheb, Construction of RCC Drain & CC Road from H/o Siraj Bhai Bank 
to Ho Salauddin Electrician, Construction of RCC Drain & CC Road from H/o Hameed 
Bhai Tamba to Kirana Shop at Shahgunj & Construction of CC Roads & Drains in 
Multani Colony in ward No. 13 


70 


0. | Work Started 


Bidar 


Construction of CC Roads & RCC Drains in Multani Colony & other internal roads in 
Ward No. 12 


80 


I 


0 Work Started 


Work Name 


Construction of RCC Drain & BT Road from H/o Mallu Phlekar to H/o Pasha Bhai via 
Ho Veershetty Patil,Construction of RCC Drain -from H/o Jaganath Jamadar to H/o 
Vishwanath Biradar, Construction of RCC Drain & BT Road from H/o Neelkanth 
Ullagadde to H/o Baswaraj Malge, Construction of Road & RCC Drain Sth Lane of main 
Road at Guru Nanak Colony, Construction of BT Road from Guruduwara Gate to 
Labour Colony via Dargah at Guru Duwara, Construction of BT Road at Jail Colony, 
Construction of RCC Drain from Tony Khanuja to H/o Dr. V.G Reddy, Construction of 
RCC Drain from Mahesh Ladekar to Rajshekhar Kulkarni Hospital at Sardar Valla Bhai 
Patel Colony, Construction of BT Road from h/o Ramesh Patil to H/o Shantpurker to H/o 
Chandrappa Madna at Karanja Quarters, in Ward No. 16 


Construction of BT Road & RCC Drain from Udgir Road via Akkamahadevi Chowk via 
H/o Mallikarjun to H/o Manik Rao Patil, Construction of BT Road & RCC Drain from 
H/o Beldale via Garden to H/o Pradeep Kodge, Construction of CC Road & Drain at 
inside of Papnash Arch at Shiv Nagar (N &S), from Millinium School to Chickpet Road 


Construction of CC Road & RCC Drain at Old Naubad, Yellaling Colony, Lumbini 
Nagar, Ramchander Nagar Kaikadi Galli, Preeti Nagar, near Phugat Nagar, Construction 
of CC Road & Drain in Valley View Colony Naubad, KSRP Layout Naubad, 
Improvements of Approach Road to CFC at Auto Nagar Naubad, from Diet College to 
Govt. Tanning Centre, from H/o Jaganath Tahsildar to KIADB Main Road & other 


Construction of CC Road from Airforce Compound wall to Subash Kirana Shop via 
Shanker Serikar, from Sharda Nivas to Vijay Kumar Conductor, H/o Shivraj Rajpure to. 
H/o Ganpathi Kamble, from Indu Nivas to Vijay kumar, from Ravi Raj Kirana Shop to 
H/o Vinod Driver, from H/o Shanker Serikar to Govt. School via H/o Gayakwad, from 
H/o Sunil Dulle to H/o Mahadevi Nilaya, from H/o Kashinath Pyage to Govt. School, 
Construction of BT Road & RCC Drain from SB Patil Dental College to Vivekanand 
Colony, Construction of BT Road & RCC Drain at Anand Nagar, Construction of CC 
Road & Drain at Shiv Nagar (S) & other internal roads in Ward No. 19 


Town 
S.No 
Name | 
4 | Bidar 
| 
2) Bidar 
in Ward No. 17 
6 Bidar 
internal Streets in Ward No. 18 
7 Bidar 


Estimate |Expenditure 
Cost Cost NWGEK Sslhs 
80 27.69 Work Started | 
80 0 Work Started 
MeN be 
107.5 16.66 Work Started 
80 0 Work Started 


ಗ್‌ 
S.No Joya Work Name | Lsumate | Expenditnse Work Status 
Name ; Cost Cost . 


—— 


Construction of CC Road from H/o Javeed Councilor to Khandak at Out Side Shah Gun, 
Road from Kirana Shop to end, Road from Arman Chicken Centre to Khandaq, Road 
from H/o Khaja Bhai to existing Road, Road from H/o Aziz to Khandaq, Road from 
Bidar Computers Shop to Bakery, Road from Nice Furniture Shop to Khandaq, Road 
8 Bidar [from Paragaon Footware to Khandaq, Road from Printing Press to Khandaq, Road from 75 0 Work Started 

" from Mandir to Dr. Satish out side Shah Gunj, Road & RCC Drain at H/o Chandrakanth F 
Rao, Road & RCC Drain at H/o Sharna Painter, Road from H/o Khan to Ganesh General 
Store, Construction of CC Road from H/o Janti Lecturer to H/o Mohan Rao Danade 
cross road at Jyothi Colony in Ward No. 20 p 


Construction of RCC Drain from Axis Bank Vidya Nagar Colony to Haroorgeri Budha 
Mandir, Construction of CC Road from H/o NB Reddy Guruji to H/o Ligade in SC Galli 
at Baswa Nagar, Construction of CC Road & RCC Drain from H/o Baswaraj. Patil to 
ip Soumya Hair Dress at Vidya Nagar, Construction of BT Road & RCC Drain from H/o | 
9 |.:Bidar |Gangshetty to Gandhi Gunj Bank, Construction of CC Road & RCC Drain from Kittur 100 55,78 Work Started 
SW Rani Channamma School to Halmandge Complex at Vidya Nagar, Construction of CC 
Road & Drain from manjunath Udupi Hotel to Gadgi Babu rao Steel Shop, Tirumala 
Udupi Hotel to Asian Paint Shop at Moti Bazar Gandhigunj, Construction of CC Road & 

Drains at Badruddin Colony in Ward No. 21 | 


Construction of CC Road & RCC Drain from H/o Dattatray Kulkarni to Ram Mandir at 
10 Bidar. |Vidya Nagar, Construction of CC Road & RCC Drain from H/o Balaji Deshpande to 75 30.41 Work Started’ 
Ganesh Mandir at Vidya Nagar & other internal Roads in Ward No. 22 ¥, 


Construction of CC Road & Drain from H/o babu Tailor to Police Patel house via H/o 1] 
Yaseen Serikar, from H/o Pandit MES to Ring Road via H/o Hiremath at Chidri, 

11 Bidar |Construction of RCC Drain & Road from H/o Ex Army man to H/o Shiv Kumar Nivas at 100 9.37 Work Started 
y Sth Cross at Ram Nagar & other internal Roads at Ram Nagar, New Adarsh Colony in 

Ward No. 23, i 


“|S.No 


Work Name 


12 


Bidar 


Estimate 
Cost 


Expenditure 
Cost 


Work Status |. | 


‘| Construction of CC Drain from H/o Dattatraya to existing Big Nala, Construction of 


RCC Drain from H/o Shammana.to H/o Sunil Kumar, Construction of RCC Drain & 
Road From H/o Sara Bai to H/o Devidhar, Construction of RCC Drain & Road From H/o 
Tippanna to H/o Manoher, Construction of RCC Drain & Road From H/o Sunil Kumar 
to H/o Anand, Construction of RCC Drain & Road From H/o Shridhar Bangle to H/o 
Deelip Dhoni, Construction of RCC Drain & Road From Community Hall to H/o 
Goraknath, Construction of RCC Drain & Road From H/o Devidas to H/o Shakti, 
Construction of RCC Drain & Road From H/o Suresh to H/o Arjun, Construction of 
RCC Drain & Road From H/o Ramdas to H/o Ramshetty, Construction of RCC Drain & 
Road From H/o Babu Rao Carpenter, Construction of RCC Drain & Road From H/o 
Chandrakanth to ' 


- 88.75 


16.68 


Work Started 


13 


Bidar 


Construction of BT Road & RCC Drain from Raju Kirana Shop opp. Sai baba Temple to 
Pole No. 40000208871, Construction of CC Road from Pole No. AC25/A to Dr. Hybati 
& from Main Road Jay Laxmi Electrica! Shop to Pole No. AC 11/A near H/o Ganpath 
Rao Kulkarni, Construction of CC Road from Pole No. AC 11/A to H/o Ganpath Rao 
Kulkarni to Chidri Main Road in Ward No. 24, Construction of CC Road from H/o Adil 
Khan H. No. 18-3-153/1 t6 end, Construction of RCC Drain from Lucky traders to H/o 
Asim Barood at Maqdoom Ji Colony, Construction of CC Road from H/o Sunil P Joshi 
Advocate to Chidri Main Road, Construction of CC Road from Pole No. AC/17A H/o" 
Sunil P Joshi Advocate’ to H. No. 2-11-67-3103 Pole No. 40000208014, Construction of 
CC Road from Pole No. 40000208014 to Anjana Book Depot to Chidri Ma 


14 


Bidar 


100 


81.09 


Work Started 


Construction of CC Road & Drain from Kudre Function Hall to H/o Shinde, H/o 
Anneppa to H/o Doddi, H/o Sangamma to open Plot, H/o Doddi to Open Plot, H/o 
Murthy Rao to H/o Nagesh, H/o Rangappa to H/o Harish Shinde, Kudre Boundry 
(Worth) to Kudre Boundry (South) at Sangameshwar Colony in Ward No. 25 


50 


38.15 


Work Started 


S.No 


Town 
Name, 


Work Name 


Estimate 
Cost 


Expenditure 
Cost 


Work Status 


Bidar 


Construction of CC'Road & Drain from H/o Faruq Bhai to Water Tank, Bread Karkhana 
to Nala, H/o Faizul Rahman to Nala, H/o Hanamanth to Mubeen, Masjid to Kareem 
Bhai, Military Man to H/o Noor at Haq Colony in Ward No. 25 


50 


35,04 


Work Started 


Bidar 


Construction of CC Road & Drain from H/o Wajid Ahmed to H/o Rajkumar, H/o 
Shanker Rao to H/o Sanju Kumar at mailoor, from Manhalli main road opp. Sindol 
Kalyan mantap to H/o Chandrakanth via H/o Bheem Rao Khandre house at KEB Colony 
in Ward No. 27 


50 


Work Started 


Bidar 


Construction of CC Road & Drain from H/o Jaggu to H/o Ashok, H/o Sidram to Gumpa 
Main Road, from H/o Pradeep Janjre to Umer Masjid at Gandhi Nagar, Vishnu Vardhan 
Schoo! to GND School at Teachers Colony, & other internal Roads in Old Mailoor in 
Ward No. 28 


Bidar 


100 


9.88 


ನ್‌ 


Work Started 


Construction of CC Road & Drain from Chidri Ring via H/o Aleem to H/o Md 
Faheemuddin at Green Hill Colony, Construction of CC Road & Drain from Mailoor 
Main Road to H/o Shabuddin at Gandhi Nagar Mailoor, from H/o Kiran to GOvt. 
School, H/o Vaijinath Hosalli to Shastri nagar Garden,Mailoor Main Road to H/o Babu 
KEB, H/o Hangargi to H/o Reddy, H/o Saleem to H/o Joshi at Shastri Nagar, & other 
internal Roads in Ward No. 29 


50 


Work Started 


Bidar 


Construction of CC Road & RCC Drain from H/o Basayya Swamy to H/o Gada via H/o 
Devinder, Construction of CC Road from H/o H.K Malshetty to Govt. Primary School 
via H/o Amruth Chimkode, Construction of RCC Drain from H/o Neelkantappa to H/o 
Waghmarea Construction of CC Road from H/o Pandurang Panchal to H/o Veershetty 
Kowadgaon at Murtanjay nagar, Construction of CC Road & RCC Drain from 
Kumbarwada Road to H/o Jagdevi Tagare at Zion Colony via Basappa Kalwadi School 
Construction of CC Road & RCC Drain from H/o Prakash KEB to Gundappa Police via 
Sonamma Teacher, CC Road from Kumbarwada to H/o Amruth Bettad at Ganesh Nagar, 
in Ward No. 30 | 


75 


Work Started 


S.No 


' Work Name 


Estimate 
Cost 


Expenditure 


Cost Aes Status i 


20 


Bidar 


Formation of Metal Road & providing BT Road from H/o Vithal Sangappa (Mini Water 
Tank) to H/o Vazir Saith at Shahpur Gate, Construction of CC Road from H/o Sharnappa 
Mailoorkar to MWS Water Tank at Ladgeri, Formation of Metal Road & providing BT 
Road from Hyderabad Road to Saint Joseph Convent School at Haladkeri, Construction 
of CC Road from H/o Shivkumar Koli via Basweshwar Temple to Hyderabad Road 
Ladgeri, Formation of Metal Road & providing BT Road from Minorities Hostel to - 
Rajgound Colony in Ward No. 31 


21 


Bidar 


50 


19.55 Work Started 


Construction of Strom water drain from existing CD of Bidar Malkapur SH Road to 
Narshimha Zharna (Upto Crematorioum), Construction of CC Road & Rcc Drain from 
Hid Hameed to H/o Rosamma via H/o Fakruddin, construction of CC Road & RCC 
Drain From H/o Shantkumar to H/o Madhu via H/o Narsingh, Construction of RCC 
Drain & road From H/o Jalecl to H/o Salochana, Construction of CC Road & RCC Drain. 
from H/o Pinnu Bhai to H/o Moghalappa in Gareeb colony, Construction of CC Road & 
RCC Drain from H/o Raju Leader to H/o Natheniel via H/o Dashrath & Jayasoor in Eden 
Colony, Construction of CC Road & RCC Drain from H/o Akbar Miyan to H/o Gudsab 
via H/o Tajuddin & Saleem Mechanic, Construction of CC Road & RCC Drain from H/o 
Raheem to H/o Kashim Miyan via H/o Majeed in Edgeri in Ward No. 34 


22 


Bidar 


100 


47.27 Work Started 


Construction of CC Road from H/o Kore to to H/o Smt. Solochana, Construction of CC 
Road from H/o Kashinath to H/o Smt. Laxmi at Gumma Colony, Construction of CC 
Road from H/o Abbas Mumtaz to Masjid, Construction of CC Road from H/o Sandeep 
Patil to H/o Deelip at Deendayal Nagar, Construction of CC Road & RCC. Drain from 
H/o Ashok Idli to H/o Raju at Gowli Wada, Construction of CC Road from H/o Maril to 
H/o Suryavanshi, Construction of CC Road from H/o Smt. Asha to H/o Guru at 
Jeruselam Colony, Construction.of CC Road from Ashok Nagar Arch to H/o Baswa 
Bhagyya at Ashok Nagar, Construction of CC Road from H/o Jaganath Danapnoor to 
Hho Kore, Construction of CC Road from H/o Nagshetty Bhure to Public Toilet at 
Hugeri, Construction of CC road from H/o Birju to H/o Sharnappa Charal at Shivpur Col 


100 


7.1 Work Started 


SNo Town $ Work Name Estimate | Expenditure 


Name K Cost Cost Work Status 


Construction of RCC Road & Drain From H/o Dande to Zharnappa Mamdapure from 
Amandas House to H/o Vidya Charan Madna House & From Chandrappa House to 
Pundlik Madna House in Ward No, 16, Construction of RCC Drain & Road From H/o 
Vijay Kumar to Prabhaker Sindhe at Jai Bheem Nagar, Construction of RCC Drain & 
Road From H/o Maruthi to H/o Pandurang at Jai Bheem Nagar, Construction of RCC 
Drain & Road From H/o Paramma to H/o Jummakhan, Construction of RCC Drain & 
Road From Church to H/o Thakur, Construction of RCC Drain & Road From H/o i 


23 Bidar 90 28.17 Work Started 


Hanuman ‘Temple to H/o Channabasappa at Pratap Nagar in Ward No. 17 


Construction of RCC Drain & Road at Khasmal Bi Colony, Construction of RCC Drain ) 
24 Bidar |& Road at Cannon Colony, Faiz Pura, Construction of RCC Drain & Road at Edgeri & 100 51.64 Work Started 
other internal roads in Ward No. 33 


PE Construction of CC Road from Old Church to H/o Anup, Construction of CC Road from 
M H/o Smt. Rosemary to: H/o Elisha Bhasker, Construction of CC Road from H/o Sarojini 
Luke to H/o Savita Renuka, Construction of CC Road from H/o Arjun Bheemappa to 

H/o K.S Prasad, Construction of CC Road & RCC Drain from H/o Arjun Bheemappa to 
H/o Alice Shiromani, Construction of CC Road from H/o Savita to H/o Late Alice at 
Bethlehem Colony, Construction BT Road & RCC Drain from Mangalpeth Cross to 
Bhavani Mandir Construction of CC Road from H/o Samuel to H/o Sony Sir, 
Construction of CC Road from H/o Michael Joseph to Hanuman Mandir, Construction of 
CC Road & Drain from H/o Sanjay Jessi to H/o Manik Chimalpad, Construction of RCC 
» Drain & CC Road from H/o Raju Matekeri to H/o Eshwar Adda, Construction of CC Ro 


ಗ 25 | Bidar 80 66.28 Work Started 


— 
26 | Bidar |PMC and Nagarothana Cell Amount 75 53.31 Work Started 


27 


28 


S.No 


Bidar 


Work Name 


Estimate 
Cost 


Expenditure 
Cost 


Work Status 


"Construction of RCC Drain & Road From Ambedkar Circle Naubad to Community 
Hall, Construction of RCC Drain & Road From H/o Shantkumar Kaudgaun to H/o 
Narsappa, Construction of RCC Road & Drain From H/o Ramesh Kamble to H/o 
Pradeep at Naubad, Construction of RCC Drain & Road From H/o Arjun Rao to H/o 


Kanteppa, Construction of RCC Drain & Road From Bhalki Road to H/o Ramesh Bandu, 


Construction of RCC Drain & Road From H/o Arind Hedde to H/o Laxman Rao 
Kamble, Construction of RCC Drain & Road From H/o Arjun Rao Bhosle to Ho 
Ganpathi, Construction of RCC Drain & Road From H/o Baswaraj Jyothi to H/o 
Vaijinath Dande, Construction of RCC Drain & Road From H/o Vijay kamble to H/o 


‘|Prabhu Rao Sinde at Lumbini Nagar, Construction of RCC Drain & Road From H/o 


Ganpath Rao Suryavanshi to H/o Master at 


90 


14.79 


- 


Work Started 


Bidar 


Construction of CC Road & Drain from H/o Vithal to H/o Shivraj, H/o Manesh to H/o 


‘| Prakash, H/o Bakappa Kote to Digamber, H/o Vithal to H/o Shantkumar, H/o Bhim Rao 


to H.No. 82, H/o Ram to H/o Subhash at Bidri Colony, & Construction of CC Road & 
RCC Drain from open plot to H/o Shivraj to H/o Sudheer & from H/o Narayan to Grave 
yard at Lidker Colony in Ward No. 25 


29 


30 


Bidar 


80 


71.23 


Work Started _ 


Construction of RCC Drain & Road From H/o Vaijinath Aloore to H/o Nagappa Chikle, 


Construction of RCC Drain & Road From H/o Dattatraya to H/o Sainath at Khusi Nagar, 
Construction of CC Drain & Road From H/o Jaganath Metre to H/o Sangonda S/o 
Veergounda (Borewell), Construction of RCC Drain & Road From Zareppa Bhalke to 
H/o Shanker Sriram via H/o Shivram Kalappa & Smt. Saraswati Rutamma Pandri house, 
H/o Tukaram Peerappa Ghaleppa, Shganker to Ghaleppa Kamthane, Kareem to 
Ambadas, Construction of RCC Drain & Road From H/o Sidram to Kalavati at New 
Navadgeri behind Ambedkar Bhavan, in Ward No. 15 


Bidar 


Construction of CC Road & RCC Drain From H/o Pandari Patil to Main Drain, 
Construction of CC Road & RCC Drain From H/o Dr. Kamshetty to H/o Bhakale Sir’s, 
Construction of CC Road & RCC Drain From Hanuman Mandir to H/o Ravi Advocate 
At. Kalidas Nagar, in Ward No. 21 


73.75 


50 


Work Started 


Work Started 


N 


S.No 


Town 
Name 


- oo Work Name 


——— 
Estimate 
Cost 


Expenditure 
Cost 


31 


Bidar 


Construction of CC Road from H/o Sushilamma to Shaik Noor Samdani Dargah via 
Rajkumar S/0 Dasarath House at Shapur Gate in Ward No. 31, Construction of CC Road 
from Abdul Faiz Dargh to Church, from Urdu School to Canon Colony, from h/o 
Vaijinath Digwal to H/o Ramchander Digwal in Ward No. 33 


50 - 


Work Status 


0 


32 


Bidar 


Construction of CC Road from H/o Dawood Councilor to H/o Md Iqbal Kushnori, 
Construction of CC Road from H/o Rasheed Khan Durani to H/o Muzammil Khan via 
H/o Sirajuddin Girdawar, Construction of RCC Drain & CC Road at Dargah Shaik Vazir 
to Kulga Bowli Kaman at Shamshiya Colony, Construction of RCC Drain from Dargah 
Shaik Wazir to H/o Dr. Fazal Ur Haq, Construction of RCC Drain & Deck slab at 
Jamuna Mori near Mubarak Shaheed Grave Yard, Construction of RCC Drain & CC 
Road from H/o Azeem Khan to h/o Salim Saheb, Construction of RCC Road & RCC 
Drain from H/o Hafeez Bahi to Gulshan Function Hall Rawahel Galli, Construction of 
CC Road & RCC Drain from Ho Nayeem to beside Public Garden, Construction of CC 
Road & Drain from H/o Moon Light to H/.0 Khaleel on Tasker Road in Ward No. 11 


70 


Work Started 


Work Started 


Total 


2500.00 701.19 


RT 


Workwise Progress of SFC UNTIED Report 
sec 
' Rs. in Lakhs 
S.No {District Town Name LE Package |Sector Name Work Name Estimate | Expenditure” Work Status 
Name ಪ Type ( — Cost Cost 
1 Bidar Aurad TP 2018-19 [Other Works|Providing furniture to Govt Schools in Aurad{B) % 3.8 3.78 
h Bi p d TP 2018-19 lOther Works [Amount reserved for handicapped student for providing of blankets, bed sheets to 069 099 Work "] 
2 iqgr 413 § “Jamuya MR school students | ಹ ; Completed 
3 Bidar Aurad TP 2018-19 Other Works|[Spillover works 2017-18 52.07 [¢ Re 
—T ion of d wall and fixing of Seval i Ki 
4 Bidar Aurad TP 2018-19 [Other Works Construction or compound wall and fixing of gate’ to Sevalal Bhavan at Baswanwadi 2 0 Work Started 
; Thanda in W.No 12 [¥- 
|e p — + 
A Bidar Aurad TP 2018-19 |Other Works |Contribution to HHL ್ಲ 10 2.45 Work Started | 
tk 
3 [ Work | 
8 Bidar "  Aurad TP 2018-19 [Other Works Providing uniforms to PK" 4 ್ಥ 2.84 3.05 Wie 
7 Bidar Aurad TP 2018-19 JOther Works|Outsource PK salary ESCROW amount transfer 32.73 32.73 ನ 
| sue _ Bid 
Bidar | Aurad TP 2018-19 Roads [Construction of CC road and drain from backside H/o Gurunath Vadde in W.No 14 5.79 4.64 ದ 
y Formation of road from H/o Ladde to Ho Venkat Wadayar via Degree college in | ' Work 
Bidar Aurad TP 2018-19 Roads [Nos 11.26 9.18 Garmpieted 
Solid Waste 2 Se | 
ಸ Bidar Aurad TP 2018-19 |Managemen |Purchase of Bleaching powder in Aurad(B) 1.82 0 Completed 
ny ನೂ f 
ಸ fs Solid Waste ; - Work . - 
“1 Bidar Aurad TP 2018-19 [Managemen [Purchase of Alum in Aurad(B) | 191 3.68 Bk 
l : t - ; p 
1. Bi Aurad Tp 2018-19 Water Drilling of borewell and fixing of cistern and motor in Amulya MR school in W.No 13 2 145 Work 
er dar ura - Supply |Handicapped School £ ಲ Completed 
| [7 - na EN 
ಸ y 7 Water Drilling of borewell and fixing of‘cistern pipe fine at Baswanwadi Thanda, Deshmukh "Work 
"13 | Bidar Aurad TF, 201819 | Supply |[Thanda, Kheranayak Tahsil Thanda in W No 12 6 I ಹ | Completed 
'44 Bidar Basavakalyan CMC 2018-19 [Other Works]Amount Reserved towards Spill Over works {-) f 128.02 91.88 
ER; [A _ i ಮಾ ನು =) 


Workwise Progress of SFC UNTIED. Report 


N Rs. in Lakhs ‘‘ ನ 
— H - 
District ” ” - Estimate | Expenditure ;. N 
S.No . Name | Town Name 1 Package |Sector ಗ್‌ Work Name - i Cost Cost \ ‘Work Ste 
15 Bidar Basavakalyan CMC 2018-19 Other Works |Providing Gas Connection to SC Benificiaries, . 4 0 Come 
i I 
16 Basavakalyan CMC 2018-19 Jother Works [Supply & installation of pure drinking water RO Plant in ST Wards 7 |, 5.61 Cometed 
- —T I —k 
17 Bidar . Basavakalyan Other Works [Reserved for IHHL for ST Benificiaries 6.2 0 ' Comcleied 
—— NO —+ (WE — - 
"18. Bidar Basavakalyan 2018-19 JOther Works| Scholarship for Higher Education Engineering & Medical ST Student 2 0 Cometed 
8 —— SE - ಎ - SS SN | 
19 Bidar Basavakalyan CMC 2018-19 .jOtner Works [Contribution for Heart, Pyaralysis Patients treatment for ST 2 0.5 Co med 
- — - -] 
20 Bidar Basavakalyan CMC 2018-19 [Other Works|Providing Sewing Machine for ST beneficiaries 2.8 0 Completed 
———— —— — I 
21 Bidar Basavakalyan CMC 2018-19 Other Works Providing Gas Connection to ST Benificiaries 2 0 ‘Wor 
K Completed 
UU ni 2 
—+ ——— — 
22 Bidar Basavakalyan CMC 2018-19 Jother Works |Salary for Pourkarmikas (156x75%) (-) 116.75 95.82 Comeed 
MS Is — ll —— HU 1 
23 | Bidar Basavakalyan CMC 2018-19 Other Works Providing & installation of Steel Structural Roof at Ambedkar Bhavan Stage Front 10 9 «Wor 
Side in Basavakalyan Completed 
R Supply & installation of pure drinking water RO Plant in Dharmprakash Galli ward No ನ Wor 
24 Bidar Basavakalyan CMC 2018-19 |Other Works 11 in Basavakalyan City 7 5.59 Completed 
— —— —— —— — ——————— —1 
25 - Bidar Basavakalyan CMC 2018-19 JOther Works|Reserved for IHHL for SC Benificiaries 16 45 Wor 
! | Ws Completed 
26 Bidar Basavakalyan CMC 2018-19 other Works| Scholarship for Higher Education Engineering & Medical SC Student 5 172 Comoeted AE 
Basavakalyan CMC 2018-19 |otner Works [Contribution for Heart, Pyaralysis Patients treatment for SC 5 '0 Comeeted 
8 | Bidar | Basavakaiyan | CMC | 2018-19 other woris|Contribution for DR. BR Ambedkar Jayanti & Babu Jagjvanram Jayant ‘| ‘0 Comte 4 
KM - pe A . KN . RN SS § 


Workwise Progress of SFC UNTIED Report 


ol 


Rs. in Lakhs 


al 


—L. 


ಗಾ ನ್‌್‌ f = yr f 
S.No Fu Town Name ULB Package |Sector Name y Work Name § Estimate’ | ‘Expenditure Work Status 
ame | 4] Type Cost Cost b 
R BN pe B p ನ | Work 
29 Bidar . Basavakalyan CMC 2018-19 |Other Works|Providing Sewing Machine for SC beneficiaries 5 _ 0 Completed 
30 Bidar Bhaiki TMC 2018-19 |Other Works|Reserved amount for Salary of Outsourced employees of TMC Bhalki 40.06 -0 Work Started 
[ — A pl ಮ 1 
31 Bidar Bhalki TMC 2018-19 J|Other Works|Purchase of Equipments as per SWM DPR 40.06 0 | Work Starte 
- — ೬ ಗ 
ತಿಂ Bidar Bhalki TMC 2018-19 {Other Works| Beautification of Electric Lights in Lecture Colony 4 0 Work Started 
= _} i! —— 
.33 Bidar Bhalki TMC 2018-19 [Other Works|Payment of backlog Electricity Bill of Mahanteshwar colony slum beneficiaries 6 0 Work ಸ 
Cl ವ ಮ 
h y \ F ಈ p K K R » Under Tender 
34 Bidar ., Bhaiki TMC 2018-19 [Other Works|Installation of CC TV and Cameras at various Circles and Main roads in Bhalki Town 12.25 12.25 Process 
35 Bidar \ Bhalki TMC 2018-19 |Other Works|Payment of Tender Notification Bills of SFC/14th Finance and SCP TSP 2.36 2.29 Work Started 
— RET 1 . "| 
36 Bidar Bhalki TMC 2018-19 [Other Works|Tour Programme reg SWM to Elected Members of TMC 5 0 Work Stated 
37 Bidar Bhalki TMC 2018-19 [Other Works Payment of shortfall amount of LED works taken up under SCP/TSP and SFC 14.88 Work Started 
Special funds 
38 Bidar Bhalki TMC 2018-19 [Other Works Repairs Wiring and Installation of Fans and other items to SC Community halls for 4 208 Work Started 
ಸ ಸ Jayanthi under 24.10 
Amount for payments of Garlands to Circles Lightings Processions for Dr. BR 
4 pS § ೫ Work Started 
39 Bidar Bhalki MC 2018-19 Other Works Ambedakar and Dr. Babu Jagjeevanram Jayarthi 4 [¢) ‘ork Starte 
Installation of Motors to borewells and providing required different materials in SC ST 
) p Localities Bheemnagar Indiranagar Basavanagar Khandre Thanda Siddharth Nagar k d 
4g ರಲತ Shale: MG 2018519. |other Works Panchasheelnagar Janatha Colony Waddar Colony Devinagar Bidar Base Panmat 112 11,13 Work Stare 
“ [Dadgibase areas 
41 Bidar Bhaiki TMC 2018-19 |Other Works|Payment of amount to SC Beneficiaries for construction of toilets under SBM 24.10 6.8 0 Work Started 


A ; | Workwise Progress of SFC UNTIED Report. 
L p ' ' ' Rs. in Laks” 
sNo ರ Town Name TF ™ULB package | Sector Name Work Name - f Estimate, | Expenditure Work St 3 
(WE ame | — Type tt _}| Cost Ig Cost — * 
42 Bidar Bhalki TMC 2018-19 |Other Works|Providing Gas connection to ST Beneficiaries 24.10. K 6 | 0 "% Work $ಃಗೇರ 
43 Bidar Bhalki TMC 2018-19 |Other Works [Repairs Wiring to ST Community Hall and installation of Fans and other items 2 0 Work Started 
A RA (is PAs ls 
44 Bidar Bhalki TMC 2018-19 Other Works Drilling of Borewells and providing Motors in ST Community localities Devinagar 58 0 | "ork Started 
A NE Dhangar Galli and Old town p | H 
Woe | | | T de 
45 6 Bidar | Bhalki TMC 2018-19 JOther Works |Providing subsidy to ST beneficiaries for Self Employment p 5.2 - 0 Work Started ) 
f - » pe 
installation of Motors and Drinking water materials in other category localities ¥ RG § A 
46 Bidar - Bhalki TMC - 2018-19 Other Works|Sainagar Dadgibase Lecture Colony Kumbeshwar Galli Deshmukh Galli and other 6.17 6.14 Work Stated | 
) localities ಸ 
RS ES EE 1 a 
47 Bidar Bhalki TMC 2018-19 JOther Works |Providing Gas connections to Other Poor beneficiaries in town 4.12 e [ Work Started 
EE — | | 
48 Bidar |. Bhalki TMC 2018-19 other Works|Providing required facilities and tools to disabled as per Government circulars 7.1 - 0 Wor S೬೩ಗೇರೆ |", 
( | | pp fi -- ERNE | A : 
49 Bidar Bidar CMC 2018-19 Buildings [Construction of Samudaya bhavan near Ram Mandir at Talwodi 5 4.98 Completed 
ER SRR EET PSE TN SEN | PE ET AEE z 
50 Bidar | Bidar CMC 2018-19 Buildings |Construction of Arch near H/o Ramchander Driver at Labour Colony in Ward no. 14 10 8.34 ಮ 
? P f P : Work 
51 , Bidar |. Bidar . CMC 2018-19 Buildings Construction of Community Hall at Labour Colony in Ward No. 14 10 3.54 burned 
Se 5 ey 5 3 Work 
52 ‘Bidar Bidar CMC 2018-19 Buildings |Balance work of SC Samudaya Bhavan at Haroorgeri in Ward No. 26 15 13.93 Completed is 
; P P Work 
53 , Bidar Bidar CMC 2018-19 Buiidings > {Construction of Community Hall at Gandhi Nagar Colony Mailoor in Ward No. 28 9 5.28 p a p 
(i | ks perl | ! ee 
Sr ಗ : ; y el R Ee 3 Work 
54 Bidar Bidar CMC 2018-19 Buildings Construction of Compound wall to Hanuman Temple on Janwada Road in Bidar City 78 6.72. SA 
- ಫಿ ; , Work 
.55 ‘Bidar , Bidar CMC 2018-19 Buildings [Construction of Compound wall to Boudh Bhavan at Shahpur Gate in Ward No. 31 5 "4.62 " Ke 
L 8 Rl te SSE ಬ | Nz na }- _ po - 


Workwise Progress of SFC UNTIED Report 


| Rs. in Lakhs 


S.No pra Town Name Uk Package | Sector Name Work Name Estimate | Expenditure Work Status 
9 ame Type Cost Cost 2 
58 Bidar Bidar cmc | 2018-19 | Buildings [Renovation of Ambedkar Circle Bidar 4 [) WOK. 
p Completed 
57 Bidar Bidar CMC 2018-19 Buildings Construction of Library near Masjid Mehboob Subheni in Ward No. 06 
ಸ §. 
58 Bidar Bidar CMC 2018-19 Buildings |Construction of Library behind Kali Masjid in Ward No. 08 
Bidar Bidar CMC 2018-19 }Other Works |Amount Reserved towards Spill over works for the year 2017-18 
FoR 
Bidar Bidar CMC 2018-19 |Other Works [NKUSIP Contribution 
E ——- f 
8 Bidar. 1. Bidar CMC 2018-19 Other Works As per the Govt. order Payment of Out Source PK" 
Rr | X 
Bi p = EX 
' 62 Bidar _ of - Bidar CMC 2018-19 [Other Works|Providing Sewing Machine & Gas Connection for SC beneficiaries of Ward No. 10 
Bidar Bidar CMC 2018-19 |Other Works|Providing Sewing Machine for SC beneficiaries of Ward No. 10 
64 Bidar Bidar CMC 2018-19 |Other Works|Purchase of Utensils for Chalawadi Mahasabha Bhavan in ward No. 17 
; Providing Gas C tion / Solar L. & Sewi hine to SC Famili f Ward 
85 Bidar Bidar CMC 2018-19 [Other Works pong jas Connection / Solar Lamps & Sewing machine to amilies 0! ar 
Under Tend 
.66 | Bidar Bidar cmc | 2018-19 [Other Works[UGD Connection to SC House Holds di 
SNS h 
67 Bidar Bidar CMC 2018-49 |Other Works} Providing Sewing Machine & Gas Connection for ST beneficiaries of Ward No. 10 A X 
68 Bidar Bidar CMC 2018-19 {Other Works|Providing Sewing Machine for ST beneficiaries of Ward No. 10 ಗ 
69 Bidar Bidar CMC ‘| 2018-19 [Other Works|Providing Gas Connection to ST Benificiaries of Ward No. 31 0 Work 
L k Completed 


§ - MN _ n 
Workwise Progress of SFC UNTIED Report 
| ” £ " ‘Rs. in Lakhs 
S.No Fk Town Name ನ | Package |Sector Name Work Name Fs ನ “Work St s 
” y 1] iding G. i i hi i W: 1] K ‘Work 
70 Bidar Bidar CMC 2018-19 Other Works Providing Gas Connection / Solar Lamps & Sewing machine to ST Familes of Ward 3 "254 ‘orl 
we No. 34 ; | Completed 
K R f » z Under Tender 
71 Bidar Bidar CMC 2018-19 other Works|UGD Connection to ST House Holds 11.7 0 tase 
—| | - —— —— da - | ಗ್‌ [3 
72: Bidar Bidar CMC 2018-19 |Other Works|Providing Gas Connection to BPL Beneficiries of Ward No. 04 4.38 4,34 Cle 
IE oN Providing Sewing Machine & G ion for General beneficiaries of Ward N Ty | Work 
73 Bidar Bidar. CMC 2018-19 |Other Works roviding Sewing Machine as Connection for General beneficiaries of Ward No. 5 5.55 ‘or 
pt K 10 Completed 
| - |} —— —+ - — | 
74 Bidar Bidar CMC 2018-19 Other Works|Providing Gas Connection to BPL Benificiaries of Ward No. 31 3 } 0 ದ 
ಫಾ ನ _ £ y ” Work 
75 Bidar Bidar CMC 2018-19 JOther Works| Providing Gas Connection to BPL Benificiaries of Ward No. 34 2 °° 0 Completed 
— — —— 4 Me 
; ಗ i] X Under Tender 
76 Bidar . Bidar: CMC - 2018-19 JOther Works|UGD Connection to Minorities House Holds p 4.15 1.0. ..4-- -Process 
NER EE . 5 8 NRE; _ | 
R | ; , k § 
77 | Bidar Bidar cmc | 2018-19 [Other Works|As per Govt. order Reserved for 3% Scheme 19.17 19.17 ರ p 
78 Bidar Bidar CMC 2018-19 Other Works| Providing Gas Connection to $C Benificiaries of Ward No. 31 _ 3 0 Le 
— ET EE RSE 
| £ RS Construction of CC Road from H/o Vishwananth to H/o Vijay Kumar Metre at Talghat Wor 
79 Bidar Bidar CMC 2018-19 Roads |. } 5 -0 PR 
in Ward No. 09 Completed 
L — ಮಾ ಮ : — 
f [ K Construction of CC Road from H/o Teli to behind Hl/o Kanteppa Tonne, CC Road pe N Worl 
80 Bidar Bidar CMC 2018-19 Roads from H/o Santosh Metre to H/o Raju, from H/o Amit Kumar to H/o Swamy at Talghat 5.5 3.21 Completed 
| in Ward No. 09 ; R NS 
- — A EE _—! ls — ಹ i ಸ 
81 Bidar Bidar CMC 2018-19 Roads {Construction of CC Road in Raghuvendra Colony in Ward No, 18 [2] 6.67 k CE 
— — | — + i ವ — NS i y 
82 Bidar Bidar | CMC 2018-19. Roads , [Construction of CC Road in Ramchander Nagar in Ward No. 18 ? "8 ° po 
A — 


Workwise Progress of SFC UNTIED Report 


| Rs. in Lakhs 


§.No ಘಿ . Town Name | A Package | Sector Name y Work Name ol ರ Work Status } 
83 Bidar Bidar . CMC 2018-19 Roads Construction of CC Road from Railway Gate to H/o Shivanand Metre at Naubad in 88 97 ” Work 
; Ward No. 18 _ Completed 
84 Bidar Bidar | CMC 2018-19 Roads Construction of RCC Road at CB Nagar in Ward No. 30 ಇ 10 9.35 PS 
85 Bidar Bidar CMC 2018-19 Roads Construction of CC Road in Ward No. 04 p ' 5 10 Wore ಸೊ 
5 Completed 
| | k Work 
86 Bidar Bidar CMC 2018-19 Roads - [Construction of CC Road from H/o Mohsin to H/o Mannan Bhai in Ward No. 03 5 4.75 Gi 
- + —— - NS 
- Bidar Bidar CMC 2018-19 ಔಂads Construction of Road from Chowbara Road to H/o Md Basheer at Arkat Galli in Ward 4 3.64 Work 
ಸ No: 05 Completed 
¢ Construction of CC Road from opp. H/o Ramesh Kumar to Hio Asrar Khan at Dataye| Work 
88 Bidar Bidar CMC 2018-19 Roads Galli in Ward No. 05 & Construction of CC Road ‘from Hlo Samad Sab to H/o Javeed 8 5.54 c 
f } k ompieted 
$ 4 Khan'at Noor Khan Taleem in ward No. 06 | \ 
(rs — 1 T= 
ಹ ; Construction of CC Road from H/o Alvi to H/o Sanjay Jagirdar at James Galli & Work - 
89 Bidar Bidar CMC 2018-19 Roads {Construction of CC Road in Dall Mill in Ward No, 08 & Construction of CC Road from | . 9.62 9.54 Completed 
4 ' Hio Shashi Jaijode to MWS at Ward No. 10 k " Pp 
A ———— — 2 PRs 
4 Construction of [ಲ Road from H/o Mallappa to H/o Ambrish at Public Garden & from Work 
»90 Bidar Bidar CMC 2018-19 Roads JHlo Jahangir Khatib to Ho Ramesh opp. Public Garden & Construction of CC Road 3.06 2.79 Completed 
from H/o Shashi Jaijode to MWS at Ward No. 10 , p ) 
I FE | | ; 
“61 Bidar Bidar CMC 2018-19 ಔಂ೩ರೆ$ Construction of CC Road from H/o Srimanth Gyani to Main Road at Navadgeri in 5 426 Work 
K jWard No. 15 | Completed 
K | ನ್‌ ್‌ ನಾನ್‌ Si | 
‘2 Bidar Bidar CMC 2018-19 Rಂaರs Construction of CC Road from H/o K Pradeep Nayer to H/o Laxmi Bai KHB Colony & 9 0 Work 
ಸ from Hlo LIC Suryakanth to Hlo Dr. Sanjiv Patil at Guru Nagar in Ward No. 16 Completed 
Construction of CC Road from H/o Shivshanker Shetkar to H/o Lingraj Patil infront of Work 
Bidar Bidar CMC 2018-19 Roads . }Jail & Construction of CC Road from Hlo Nirgude to Vaishnavi Colony Main Road in 6 0 Completed 
- ward No. 16 - _ 
ವ |" =| — 
kK Construction of CC Road from H/o Babu Chowdry to H/o Sharnappa Kamthane at P 
F ) P Naubad in Ward No. 18 & Construction of CC Road from H/o Vishwanath Work 
ll pial CME 2018-19 Roads Humnabade to H/o Mallikarjun Bagale at Naubad, Construction of CC Road in 49 Completed 
Yellaling Colony, & Construction of CC Road in KSRTC Layout in Ward No. 18 
[ze «= Holslng colony y RS RS 


Workwise Progress of SFC UNTIED ‘Report. 
- Rs.inLakhs’ | 
District ULB R ; p Estimate | Expenditure ನ 
S.No Name Town Name Type Package |Sector seul y Work Name | | Cl - ಭನ “Work Sk 
K Construction of CC Road from H/o Kishore Lachoriya to Hlo Venkat Reddy infront 
py Ho V Singa, from Hlo Umakanth Patil to Hlo Rajkumar Patil, from Hilo Vasanth Rao 
ಸ p $ Kulkarni to Ho Smt. K Lalita w/o Shantappa, from Hio Govind Rao M Kulkarni to H/o ವ - Work 
95 Bid. [2] - » 
ಫಡ Ider cMc | 201849 | Roads [cartosh Kulkarni in Venkatesh Colony, from Hio V Kanjiker upto Hlo Apparao Khuba ದ 2 Completed 
7 at Bank Colony, from H/o Suresh Mashetty to Prakash Pottar, from H/o Gangappa ’ § 
ಸ ~ ISaute to Hlo Shivraj to Kashappa Shakare in Ward No. 19 4 
i k Construction of CC Road from H/o Guruling Buddanaur to Jyothi nivas & from H/o 
CU RL K Shivraj Patil via Hlo Kanteppa Peon to Ho Mitesh Karbari at Baswa Nagar in Ward - Work 
96 Bid Bid p § 
3 Ia gat CMC 201819 ಗಂಧರರ No. 21 & Construction of CC Road from H/o Channabasu to SP Banglow road in 125 12.82 . Completed 
Ward No. 26 | 
———- I | - 
- Construction of CC Road from H/o Ex-Serviceman Pandit to Bablu upto Shibkamal Work 
97 Bidar Bidar CMC 2018-19 Roads |iNivas in Ram Nagar, Construction of CC Road from Scleman Kirana Shop to H/o 6.19 -' 529 Completed 
y ~~ lDashrath at Chidri in Ward No. 23 COM 
|m | — — — — - - - — 
Construction of CC Road from Hlo Abdu! Bari to H/o Mehboob Sab, from H/o Halim 
) to Ho Hamid, from Fatima Zohra via H/o Lalita Bai to H/o Alauddin, from H/o Noor Work 
98 Bidar . Bidar CMC 2018-19 | Roads |Bhaito H/o Mehboob & from Hlo Rafi to H/o Salim, from H/o Mehboob to Hilo Jaffer &] 175 13.33 Completed 
P from H/o Shaik Mehboob to H/o Shiraz, from Hlo Shaik Shukkur via Hilo Anita to Ho s 
K Veerappa, in Ward No. 24 
in EN — ರ್‌ |] ್‌್‌್‌ Fl | 
KK construction of CC Road from hlo Apparao Patil to H/o Vishwanath Waddi, from Hlo Work 
99 Bidar Bidar CMC 2018-19 Roads [Govind Rao to H/o Hari, from H/o Kutkarni to H/o Shamil at Vidya Nagar at Vidya 7.5 . 6.09 R 
_ | Rs x Completed 
p Nagar Colony in Ward No. 22 i ಸಳ 
EE A | ( 
ಸ F storm Water|Construction of RCC Drain from H/o Vishwananth to H/o Vijay Kumar Metre at ಸ Work 
i003] Bider Bidar | CMC | 20819 | pains {Talghatin Ward No. 09 | : 3 465 |. Completed 
R N storm Water|Construction of RCC Deck slab near Ram mandir, behind Feroze Talkies Gate, Khan i ¥ Work 
101 Bidar Bidar 5 NE ld 201813 Drains [Sab Flour Mili near Shaik Vazeer Dargah at Talwodi in ward No. 10 ಸಗಳ 309 - 1 Completed ' 
SE SRR eR — a - - \— T 
P RTC ನ Storm Water Construction of CC Drain from Chowbara Road to Hilo Md Basheer at Arkat Galli in p Work 
102 Bidar Bidar CMC 2018-19 Drains Ward No. 05 € 4 | ೫24. ‘Completed 
———— —— ; 1 "| Under Tender 
103 | “Bidar Bidar - cmc | 2018-19 ನ Providing LED Light various places at Talghat in Ward No. 09 gol gh ಗ 9£ 
NS EN SS SS Bi : PSS 2 


Workwise Progress of SFC UNTIED Report 


Rs. in Lakhs 
‘District [Us Estimate | Expenditure 
S.No [- Name Town Name Type Package |Sector Name Work Name |e | Eres | Work sts | 
; | Street ಸ : § , R Under Tender 
104 Bidar Bidar CMC 2018-19 Lighting Providing LED Light at various places in Ward No. 31, 33, 34, & 35 275 0 Process 
4 mi 
"105 Bidar Bidar CMC 2018-19 Street |Providing.mini master lights at Ward No. 28, 31, & 34 and providing electrical poles in Under Tender 


Lighting [Ward No. 31 &34 - 7 0 Process 
_ | I I 


106 Bidar . Chittaguppa TMC | 2018-19 JOther Works|Amount Reserved Towards Spill Over Works for the year 2017-18 32.24 32.02 | 
. As per the Govt Order Payment of Outsource PKR ein & D Work 
107 Bidar Chittaguppa TMC 2018-19 [Other Works Group @ 75% 52.15 52.5 Completed 
| ನ AE | 
-| 108 Bidar Chittaguppa TMC 2018-19 |Other Works |Karanja Water Supply Maintenance - 12 10.53 Comeeed 
N | I [_ — LL ‘— 
‘| 109 Bidar Chittaguppa TMC 2018-19 |Other Works] SWM Office Vehicles Maintenance (Diesel, Insurance & Others) 10 7.34 Comeered 
- mE SN RN 
_ | Celebration of Ambedkar Jayanti, Ambedkar Punyatithi, Babu Jagjeevan Rao 
R NN F § Jayanti, Valmiki, Kanakadas, Haralayya, Ambigara Choudayya, Mahatma K 
110 | Bidar | Chitaguppa TMC | 2018-19 |Other Works Basaveshwar, Chatrapati Shivaj, & Others Jayanti (For Ambedkar Jayanti Rs. 24 04 | Work Started 
I 50000.00 others Rs. 20000.00) 
— — | 
111 Bidar Chittaguppa TMC 2018-19 {Other Works] Ward No. 21 Providing Ambedkar Statue & Pedstal 13.3 0 Work Started 
. . _ Financial Help for PUC Students (Rs.4,500*30), Graduates (Rs. 8000*20), Post Work 
112 | Bicer Chitaguppa TMC | 2018-19 [Other Works 2 ates (Rs, 15000"10), MBBS, BDS, M.Tech, MS, MD, Phd & Etc (Rs. 25000°8) | 5-05 4.63 Completed 
‘113 | Bidar Chittaguppa mc .| 2018-19 [Other Works Pi ರಗೆ ದಂ Uniforms, Mask, Rain Coat & etc for TMC 2 1.97 Work 


IN ಗಾ | - 
041 Work ' 


T- TT ——— 


114 Bidar Chittaguppa TMC 2018-19 |Other Works|Master Health Checkup for PKs 
| _ Completed 
115 Bidar Chittaguppa TMC 2018-19 Other Works|Financial Help for PK House Repairy & Childrens Eduction Work Started 
OO — 1 
KR R K i y URE Work 
116 Bidar Chittaguppa TMC 2018-19 Other Works|Daily Morning Tiffin for PK" " Completed 
( SN [ 


Workwise Progress of SFC UNTIED Report 
Rs. in Lakhs” ನ್‌ 
— ಮ — F p iis 
S.No District Town Name ULB | Pakage Sector Namé Estimate | Expenditure |- yor 'st 5 
| Name Type |} Cost Cost g 
117 Bidar Chittaguppa TMC 2018-19 other Works |Ward No. 21 Balance Work of Shoping Complex near Ambedkar Circle 1.8 1.42 ps ¢ M 
- Is pa 1 - 2 
118 | Bidar ra TMC 2018-19 |other Works|Ward No. 23 Const of Compound Wall to Kannada & Urdu School in Fatmapur °3 2.54 ಮ 
e) ee RA ES 1 | IW _ 
119 Bidar Chittaguppa TMC 2018-19 other Works|Renovation of Badi Base Near Sardar Chowk 28 [ Work. Started 
ಮ — ಮ — - A [ 
120 Bidar Chittaguppa mc ‘| 2018-i9 [Other Works Financial Help for UC Students (Rs.4,500°30), Graduates (Rs. 6000"20), Post 405 25 Work Started 
Wl seis (Rs. 15000"10) ಸ ಸ 
_ ಜಟ: _—! | J 1 
121 “Bidar Chittaguppa TMC 2018-19. jOther Works |Financial Help for PK House Repairy & Childrens Eduction 0.65 0.2 Work Stated 
mi Bal \ 
ಸಾ — IW — —T | ಕ Wore 
122 |": Bidar Chittaguppa TMC’ 2018-19 JOther Works|Ward No. 05 Const of Compound Wall to Grave Yard Near Moti Masjid 7.05 5.86 ಮ 
A | ರ 
123 Bidar Chittaguppa TMC 2018-19 Jother Works|One Time LIC for Physically Handicapped Persons 4.86 4.86 Bh A 
f . Completed K 
| Re i HH 2 | -l ps 4 
124 Bidar Hallikhed TMC 2018-19 [Other Works Amount reseved for transfer of funds which was spent from 14th finance for the 7 0 Work Started 
/s Bi year 2017-18 ೭ 1 § 
125 Bidar Hallikhed TMC 2018-19 Jother Works [Amount reserved for Medical assistance(Surgery)-of §C Pourkarmikas 2 -.0.02 Work Started ns 
— - - —— 
126 | Bidar Hallikhed . TMC 2018-19 JOther Works|Amount reserved for break fast to permanent Pourkarmikas 3 1.47 Work Started 
FRR | y T Fi 
127 Bidar- Hallikhed TMC 2018-19 |Other Works Amount reserved for celebration of Dr.B.R.Ambedkar and Babu Jagajivanram 1 079 Work . 
jayanthi N Completed 
— EE | ses 
128 Bidar Hallikhned “TMC 2018-19 JOther Works|Amount reserved for Education purpose to childrens of Pourkarmikas . 0.08 Work Started 
————— Is ಸ ಈ _ - _ —“— —— | 
129 Bidar Hallikhed TMC 2018-19 Other Works[Construction of community toilet in Dhanagar galli(niri agasi) 6.6 3.26 Work Started 
+ ೂ - I El 
R e | PE ' : Work 
; 130 |. Bidar: Hallikhed TMC 2018-19 Jother Works|"Amount reserved for the ST benificieries under Swatchh Bharat Mission ” 44 [0 poo 


Workwise Progress of SFC UNTIED Report - 


Rs. in Lakhs 


S.No District Town Name ULB Package |Sector Name Work Name Estimate | Expenditure Work Status 
Name | Type Cost Cost - 
131 Bidar Hallikned TMC 2018-19 Other Works Construction of community toilet in Nazarat colony Work Started 
— Mu 
132 Bidar Hallikhed TMC 2018-19 Other Works|Amount reserved for Other Backward Classes Beneficiaries for individual toilets 3.19 1.4 Comeeted 
A NR _ 
133 Bidar Hallikhed TMC 2018-19 other Works mount reserved for providing laptops to Graduates(Bsc, BE, BCA, BBM) for Higher 1.98 Work Started 
134 Bidar Hallikhed TMC 2018-19 Other Works mount reserved for Physical Handicapped Benificieries under Swach Bharath 1.32 0 Work Started 
; 135 Bidar Hallikhed TMC 2018-19 |Other Works | Amount reserved for the salary of gram panchayat staff for the year of 2018-19 30 0 Work Started 
7—— —— ee 
;136 Bidar Hallikhed TMC 2018-19 [Other Works|Amount reseved for the payment of out source staff for the year of 2018-19 40 10.43 Work Started 
: ಸ . | A R Tender to be 
137 Bidar Hallikhed TMC 2018-19 |Other Works |Over head water tank of 2.5 lakh liter water capacity in TMC Halikhed B 10.3 0 Invited 
Bid Hallikhed mc |20 oth ks [Total stati 3.83 0 Work 
idar allikhe: 18-19 ther Works |Total station survey 3. Completed 
—! ೭ 
139 Bidar Hallikhed TMC 2018-19 Other Works JAmount reserved for the development of Dr. B.R Ambedakr circle in Haliikhed. B 10 Work Started. 
"140 Bidar Hallikhed TMC 2018-19 |Other Works|Construction of Community toilet in New Bheem Nagar layout Work Started 
ಮ R Work 
' 1141 Bidar Hallikhed TMC 2018-19 [Other Works Amount reserved for purchase of safety equipment to Pourkarmikas 3.4 Completed 
- Solid Waste 
ider to be 
"142 | Bidar Hallikhed TMC | 2018-19 |Managemen [Purchase of 3 Tata Ace vehicles Tender to 
t 
13 | Bid Humnabad Tuc | 2018-19 [Other Works[KUIDFC Deposit Work 
i ar umnaba | 18-19 ther Works eposi Completed 
144 Bidar Humnabad TMC 2018-19 Other Works |Construction of Compound wali to Saibaba Mandir @ ward No 21 Work Started 
WR —l - 


Workwise Progress of SFC UNTIED Report 
Rs: in Lakhs 
T Bisiriet ಸ್‌ Tis A T Estimate | Expendit 
| S.No | Rus p> Town Name sl Type Package |Sector Name Work Name pa $ ಸ | Work St ss 
145 Bidar Humnabad TMC “2018-19 [Other Works Construction of CC Road and Drain from Manikappa house to Shamkreappa House 3 k 266 - Work \ 
in ward no 8 upto.Nala ., Completed 
146 Bidar Humnabad TMC 2018-19 |other Works|Construction of Compound wall to Gonda Samaj 2 0 Work Started 
147 | Bidar Humnabad TMC 2018-19 Other Works|Water Supply Maintenance 20 3.28 ! Work Started 
—— | 4 ೭ 
s bo W 
;| 148 «- Bidar Humnabad TMC 2018-19 JOother Works| Payment of Outsource Pourkarmikas @ 75% Rs.14089/- X 54X12 87 77.66 ork 
” Completed 
el ME eb 1 I Ri 
149 |: Bidar Humnabad TMC 2618-19 Other Works|Reserved for 24.10% 49 28.08 | Work Started 
150 Bidar Humnabad TMC 2018-19 Other Works [Reserved for 7.25% 14.65 943 | Work Started 
— SR OES EE (i | 
151 | Bidar Humnabad TMC 2018-19 |Other Works|Reserved for 3% 6.1 0 "Work Started 
152 Bidar Humnabad TMC 2018-49 JOther Works\Construction of CC Road From Anand Photo Studio to Bijapur Mattha in Ward 0 4 2 1.86 Be 
— ಗ | l EN Ki 
153 Bidar . Humnabad TMC 2018-19 Jother Works| Construction of Compound wall to Muslim Graveyard in Ward No 18 3 0 | Work Started 
——— ! Ml Re; 4 — ye i; ES 
154 Bidar Humnabad ," TMC 2018-19 Other Works | Construction of Compoundwall to Karipasappa Mattha in ward no 2 2.25 0 Work Stafed 
ಾ್‌ಾ್‌್‌ ) ಸ್‌ T p N/ 
TOTAL 2001.11 | 1083.29 .} 
= aT TT | —T | 
1 Bidar Aurad TP 2019-20 Other Works| SPILLOVER WORKS 2018/19 50.71 0 Work Started 
y ms | ; | 
eT | — RRR | ಸಾ 
2 Bidar Aurad ) TP 2019-20 [other Works |Pourkarmikas salary transferred to ESCROW account R 16.2 16.2 Work Started 
2 | 
Cp —— 
3 Bidar Aurad TP 2019-20 Other Works|Purchase of Alum.and Bleaching powder 417 4.15 Work Started’ 
bs | 


೭ 


Workwise Progress of SFC UNTIED Report 
. Rs. in Lakhs 
[ "1. District § I ULB r- J - K Estimate | Expenditure 4 
S.No Name Town Name L Type IK Package [Bscter Name IN Work Name ಬಜ Cost ಆ Status 
4 Bidar . Aurad TP 2019-20 [Other Works| Construction of compoundwail to toilet back side of Madina Masid in ward no 4 3.52 0 pT 
| J ee IE {_ Ei 
5 Bidar Aurad TP 2019-20 Other Works| Contribution to HHL ) 2.35 0 Work Staಗೇd, 
— LE ನ. —— EN Ht 
6 Bidar Aurad TP 2019-20 Other Works|Providing furniture to Amulya MR school at Aurad.. 2 1,95 Rs 
— [SEE HE - — — | ——— 5] _ 
7 Bidar Aurad TP 2019-20 |Other Works Providing financial assistance to disabled persons .° 2.05 2.03 Se 
B) EES NR : A 
8 Bidar Basavakalyan CMc 2019-20 [Other Works Construction of Footpath Near Hazrat Shere Sawar Dargh 9 0 ಭಿ ' 
J | _ AR ll Uf —— ) 
'9 ಔರ೩ Basavakalyan CMC 2019-20 |Other Works |Providing Laptop for OBC Beneficiaries 5 4.9 ದ - 
SE RE tl 
10 Basavakalyan CMC 2019-20 |Other Works|Providing Insurance ti handicap beneficiaries 9.75 5.43 Bu » 
| ಸ ——— T Je 
11 Bidar Basavakalyan. CMC 2019-20 Other Works Amount reserved towards spill over works 61.02 8.92 Work Started 
He ss ವ i — - + EL 
12 Bidar Basavakalyan CMC 2019-20 {Other Works Salary of Pourakarmiks 110.23 74 sd 
ನ] FE T — ವಾ್‌ | 
413 Bidar Bhalki ™MC 2019-20 JOther Works fete ed for providing salary to Outsource employees of TMC Bhalki for the 28.16 28.08 Work Started 
— —— ——— : ಧ್ಯ 
14 Bidar Bhalki TMC 2019-20 Other Works|Amount reserved for 2018/19 Spillover works 71 0 Work Started 
[ |. —— 
15 | Bidar Bhalki TMC | 2019-20 |Other Works [Providing Chairs and Tables to the Schools in Other Backward Classes Areas 4.92 0 J 
I He 
(7 Providing Gas connections as per Government Circular and providing Work 
16 Bidar Bhalki TMC 2019-20 Other Works|Health/Accidental Insurance to Pourkarmikas of TMC Bhalki. Per Beneficiary Rs. 3.27 1.71 Completed |" 
20000 
1 Af i 7] idi faciliti d A: i Physically disabled iy Tend b | 
“17 Bidar Bhalki TMC 2019-20 [Other Works Providing necessary acilities an ccessories to Physically disabled persons as per 5.85 0 en er to be A 
Government Circular ; M | Invited 
A BE Ri 


+ 


Workwise Progress of SFC UNTIED Report. 


1 


[4 


KR _ - - | Rs. in Lakhs“: 
sno | District Town Nam ULB Pack sector N Work N ime T Expenditure |. Work Sta 5 
A Name ame Type ackage ector Name ‘or! ame Cost cost - - ¥ Or ೩ 5 
18 Bidar Bidar CMC 2019-20 [Other Works Providing essential repairs to the old houses (Renovation) ( 50000/- for each) for 10 0 ‘F work started 
_ BPL Families 
19 Bidar Bidar CMC 2019-20 Other Works|NKUSIP Contribution 44.31 44.31 ' ' Comered 
20 Bidar Bidar CMC 2019-20 Other Works|As per the Govt. order Payment of Out Source PRO 75 74.96 ‘Work Started 
|_ A OE A K _ 
21 Bidar” Bidar CMC 2019-20 |Other Works|Audit Charges 10 10 "Work Started 
22 Bidar. Bidar CMC 2019-20 JOther Works| Scholarship for higher education for SC students for BPL Beneficiaries 4.85 3.49 “| Work Started 
Hl | Ton 
23 Bidar Bidar CMC 2019-20 jOther Works|Construction of CC Road and RCC Drain at Sangameshwar Colony 7.27 0 Completed 
24 Bidar Bidar CMC 2019-20 [Other Works|Supply of caliper for physically challenged people 10.24 0 | Work Started 
25 Bidar Bidar CMC 2019-20 Other Works|Providing and erection of lift at CMC office for physically handicapped people 15.36 0 Work Started 
26 2019-20 Other Works |Amount Reserved towards Spill over works for the year 2018-19 319.97 16.45 Work Started 
—— - — —— 
27 Bidar Bidar CMC 2019-20 Roads Construction of CC Road from Ho Joseph to H/o Ramesh at Eden Colony 5 416 ' Comeleled 
[ — 4 ON CS - { —- —- - 
28 | Bidar Bidar cmc | 201920 {SOM Wale] construction of RCC Drain & Deck slab behind Quresn' Grave Yard at Faiz Pura 5 4.06 Work 
| R Drains ಸ Completed 
— — } 
Bidar cmc | 2019-20 (SOM Wale] construction of CC Road & RCC Drain at Gareed Colony 5 415 Work 
Drains N Completed 
NE 
Chittaguppa’ 2019-20 J|Other Works Amount Reserved Towards Spill ‘over Works for the year 2018-19 30.75 4.32 Work Started 
R : As per the Govt Order Payment of Outsource PK" @75% Rs. 21.001 & D Group Rs. " ; Work 
Chitaguppa 2019-20 |Other Works 34.251 _ 55.25 55.18 Completed 


Workwise Progress of SFC UNTIED Report 


Rs. in Lakhs 


S.No ane | Town Name ಗ Package [Sector Name Work Name 
32 "Bidar Chittaguppa TMC 2019-20 |Oother Works Providing Shoes, Hand Gloves, Uniforms, Mask, Rain Coat & etc for TMC PKs [os Comte ' 
| 33 Bidar Chittaguppa TMC 2019-20 |Other Works| Financial Help for PK House Repairy & Childrens Eduction Work Started | 
- 1 
34 Bidar |. Chittaguppa TMC 2019-20 JOther Works |Daily Morning Tiffin for PK"s 0.84 0.51 Work Started 
} 
. ‘ . Mahatma Basaveshwar, Chatrapati Shivaji, & Others Jayanti Cetebration ; 
Bidar Chittaguppa TMC 2019-20 |Other Works Contribution Each Jayanti Rs. 20000.00 | Work.Started 
Bidar Chittaguppa TMC 2019-20 [Other Works W.No. 05 Const of Drain & Deskslab from Ghansi House to Badi Base & Ahmed 346 Work 
Pasha : Completed 
| 
Bidar Chittaguppa TMC 2019-20 {Other Works|One Time LIC for Physically Handicapped Persons Work Started 
ಸ 38 Bidar ky Hallikhed TMC 2019-20 Other Works| Spill over works of the year 2018/19 14 Work Started 
| KR pe Construction of Compound wall to CA site Parks and Garden in Survey no. 9/1 in Work 
Bidar Hallikhed MC 2019-20 Other Works TMC Halikhed B Limits 11.66 8.58 Completed 
TT = 
F - x Construction of Compound wail to CA site Parks and Garden in Survey no. 20/2 in Work 
40 Bidar Hallikhed MC 2019-20 |Other Works TMC Hallikhed B Limits 10.54 4.43 Completed - 
R R R . R Work 
41 Bidar Hallikhed MC 2019-20 |Other Works |Construction of CC Drain from H/o Anthony to Anganwadi Completed 
_ ~ | A . . Work 
42 Bidar Hallikhed ‘TMC 2019-20 |Other Works |Amount reserved for Individual Toilets construction 1.07 Completed 
R ಸ der Ti 
43 Bidar Hallikhed TMC 2019-20 Other Works Purchase of Three wheeler vehictes for Handicapped benificiaries 
44 Bidar Hallikhed TMC 2019-20 Jother Works meu Resoned for providing salary to Grampanchayat Employees for the year Work Started 
45 Bidar Hallikhed TMC 2019-20 [Other Works Providing Compound wall to CA sites and Gardens in Survey No 15/1 in TMC Work Started 
L N Hallikhed B Limits - 


| Workwise Progress of SFC UNTIED. Report . 
- ' | ಕ Rs. in Lakhs 
SN District Town Name ULB Package | Sector Name Work Name Estimate [ Bxpendhure. “Work St. 3 
Name A R Type — | > Cost Cost oN 
46 [ ‘Bidar Hallikhed TMC 2019-20 [other Works Construction of sormound wall to CA site Parks and Garden in Survey no. 392/1 in 5 386 Work Started | 
— T —— -f - —— mea 
47 Bidar Hallikhed TMC 2019-20 [Other Works Construction of Compound wall to CA site Parks and Garden in Survey no. 320/1 in 35 281 Work ; 
_ TMC Hallikhed B Limits ; _ |. Completed 
rT —— | 
48 Bidar Hallikhed TMC 2019-20 [Other Works Construction of Compound wall to CA site Parks and Garden in Survey no. 11/1 in 35 269 Work 
TMC Hallikhed B Limits . ಬ Completed. 
BE ll ik ee 
( ml | » ) Work 
49 Bidar Hallikhed TMC 2019-20 Other Works|Amount Reserved for IHHL 1.83, 1.74 Completed 
50 Bidar Hallikhed TMC 2019-20 [Other Works|Amount reserved for survey of Physically disabled and Health checkup camp ’ 1.25 0.8 comrieted 
51 Bidar Humnabad TMC :| 2019-20 Other Works|KUIDFC Deposit 10 0 Work Staಗೆed 
NS 1 L | J. 
N | § - pS RN Work N 
52 Bidar Humnabad TMC 2019-20 Other Works|Construction of C.C. Road from Ashfaq Shop to Hio Yusuf Codntroller W.No. 18 3 2.92 Or 
. - q p - f Completed 
F —! — — — He SN 
R ' § Work 
53 Bidar Humnabad TMC 2019-20 |Other Works| Improvement of Community Halt (Ashur Khana) at Maula Alii Shivp 3.91 3.87 Completed 
— ME _ 
54 Bidar | Humnabad TMC 2019-20 [Other Works[Contribution of Swachh Bharath Mission (HHL) (7.25%) - 3.55 0. Work Started 
— : | - 
55 | Humnabad 2019-20 Other Works Celebration of D.Devraj urs Jayanti (7.25%) 0.2. 0 Work Started 
— ——— — ———————- 
"56 Bidar Humnabad TMC Other Works Improvement of Noor Masjid at Noor khan Aknda Galli. (7.25%) 3 0 Work Started 
——— — —— | — —————— 
57 Bidar Humnabad TMC 2019-20 Other Works|Improvement of Bairsabe Church At Hankuni Road. (7.25%) 2.36 0 Work Started 
| Wa mE IM —- 
K \ ' | ‘! Under Tender 
58 Bidar Humnabad TMC 2019-20 JOther Works |Distribution Three Wheeler active vehicle Handi Caped Person (5%) 6.15 [ Process 
—- _! —- _ m 3 J 
K K ಗ Work 
59-.| - Bidar Humnabad TMC 2019-20 |Other Works|Water Supply Maintenance . _ . 10 7.06 competed 
- | . IE . 


Workwise Progress of SFC UNTIED Report 


‘i District | 


Rs. in Lakhs 


S.No N Town Name MLB Package | Sector Name Work Name Work Status 
ame Type Cost Cost 
60 Bidar Humnabad TMC 2019-20 |Other Works | Payment of Outsourced Pourkarmikas @ 75% Rs.15,000/-x29x12 21.27 Work Started } 
61 Bidar Humnabad TMC 2019-20 [Other Works|M.L.A. Office Building Development } Woks 
| .L.A. \ § Completed 
62 Bidar Humnabad TMC 2019-20 eh Works[Construction of Compound Wall Veershiva Lingayat Near APMC Yard Work Started 
| Construction of Covered R.C. C. Slab over Drain from H/o Tameezuddin to H/o 5 Work 
63 Bidar Humnabad TMC 2019-20 |Other Works Irshad Ward No. 16 & 17 K 2 1.94 Completed‘ 
ರ ] Construction of C.C. Road & Drain from H/o Chhotu Miyan to H/o Sabera, From H/o Work 
pide lumnabad ME 2019-20: Other Works Miastan to H/o Babu Miyan Kamlapur and from H/o Ali Sab to H/o Ameer Ali 2 199 Completed 
್ಧ — ) ಧ್‌ 
| .65 Bidar Humnabad TMC 2019-20 |Other Works|Construction of Arch Bara Imam Ward No. 13 4 3 Work Started 
p ಸ್ತ \ _ | Work 
66 Bidar Humnabad TMC 2019-20 |Other Works|Improvement of Community Hall at Uppar Samaj Ward No. 7 4 3.99 Completed 
| y : y Under Tender 
Bidar Aurad TP 2019-20 |Other Works |Construction of community hall at Indiranagar Thanda 75 Process 
Bidar Aurad TP 2019-20 [Other Works |Providing Uniforms to Porkarmikas 4 Work Started 
R| Wp C: 
69 Bidar Basavakalyan CMC 2019-20 [Other Works Providing and installation of Steel Structural Roof at Ambedkar Bhavan stage front 42 Work Started 
side in Basavakalyan Balance Work 
70 Bidar Basavakalyan CMC 2019-20 [Other Works Reserved for IHHL for SC Beneficiaries 16 Work Started |: 
Bidar Basavakalyan CMC 2019-20 |Other Works|Schotarship for higher education engineering and Medical SC ST Student 5 Work Started 
Bidar - Basavakalyan CMC 2019-20 Other Works Contribution of heart paralysis patients treatment for SC ST 
Bidar Basavakalyan CMC 2019-20 Other Works [Contribution for DR BR Ambedkar Jayanti and Babu Jagjivanram Jayanti Work Started 


Workwise Progress of SFC UNTIED Report 
L_ £ | ' Rs. in Lakhs’ ” 
S.No [Sse Town Name ULB Package | Sector Name Work Name Estimate | Expenditure. |. Work St 5 
$ ame | Type + ( | “Cost 
74 " Bidar Basavakalyan CMC 2019-20 |Other Works| Providing Laptop for SC Beneficiaries R 7 R 7 PL 
75 Bidar Basavakalyan cmc | 2019-20 [Other Works|Providing gas connection to SC Beneficiaries 4 0 Work Started 
76 Bidar Basavakalyan CMC 2019-20 Water Supply and installation of pure drinking water RO plantin Bheem Nagar ward no 25 9 747 Work started 
ರ Supply in Basavakalyan City [i MT 
ನ i Tender t | 
77 Bidar Bhalki me | 2019-20 Other Works[Construction of Library building in Prabhuddha Bharath School Near Dadgibase 10 0 be € 
- —i— | ee — — ls _! 
18 | ‘Bidar Bhalki mc [2019-20 lOtner works[Providing Tables and Chairs to the Schools in Scheduled Caste Areas 3.5 0 ps 4 
[ ಸ | [= ne r "| RE Under Tend | 
p r 
73 | Bidar Bhalki mc | 2019-20 [Other works|Construction of Samudaya Bhavan near Dadgi base Balance work 5 0 iia 9 
ME EE ——— iB I 
ಸಾ ; fa ಸ sl paEeT 
80 Bidar Bhalki mc |:2019-20 Jother works Installation of High-mast at Bauddha Mandir 25 0 ಯ 
F ? _ ¢ sol k 
81 Bidar Bhalki TMC 2019-20 Other Works Amount reserved for Individual Toilets construction to beneficiaries under SBM 3 0 ಆ 
———— pe RN - — TS ER 
Bhalki TMC 2019-20 Other Works| Providing Health/Accident Insurance to Pourkarmikas. 20000 for each beneficiary 11 3.75 TE 
—— | MS + — - : 
Bidar CMC 2019-20 JOther Works| Health insurance for CMC Pourkarmikas (" 20000/- for each) for SC 23.6 0 Work Stated |; 
i i lL 
P | | ಗ R ಭಿ ~ Work 
Bidar CMC 2019-20 JOther Works| Construction of CC Road & RCC Drain at Chidri 15 8.49 Sle 
MR Completed 
| | | | ' igs Work °° 
Bidar CMC 2019-20 JOther Works [Construction of CC Road & RCC Drain at Shahpur Gate 15 14.91 Completed 
‘Bidar CMC 2019-20 Other Works | Providing essential repairs to the old houses (Renovationy ( 50000/- for each) for sc 20 16.5 Work Started 
Bidar (CMC 2019-20 [other Works| Scholarship for higher education for SC.students for SC 20 0 Work Starled 
2: RO ESR : J 2 | 


K Workwise Progress of SFC UNTIED Report 
su ಎ 
N Rs. in Lakhs | 
District ULB Estimate | Expendit 
S.No ols Town Name Type Package | Sector Name Work Name ಮ * | Pen | Work status | 
R R Construction of RCC Drain from H/o Veerhshetty Lamble to H/o Kiran via H/o Work” 
88 Bidar Bidar CMC 2019-20 |Other Works Sharnappa at Navadgeri K NE Completed 
. 89 Bidar Bidar CMC 2019-20 [Other Works|Construction of RCC Drain from Saw Mill to Rajeev Gandhi Circle at Labour Colony 5 Completed 
190 Bidar Bidar - CMC 2019-20 |Other Works|Construction of CC Road & RCC Drain at Gandhi Nagar CMC Layout 20 Comeied 
91 Bidar Bidar CMC 2019-20 [Other Works |Construction of CC Road & RCC Drain at Anand Nagar 20 18.34 ರ 
| 1 
, 92 Bidar Bidar CMC 2019-20 |Other Works [Construction of CE Road & RCC Drain at Boudh Nagar Naubad 13.4 Work Started 
93 Bidar Bidar CMC 2019-20 id Providing Mini Mast near H/o Rajshekhar more Post man at Navadgeri Work Started 
[ ; 1 ; Buriai Ward No 23 Construction and CC Drain and Desk slab form hanumanth house to Tender to be 
4 | Bidar , Chittaguppa TMC | 201920 | Ground |[yallappa house SCSP 5 invited 
_ § Providing Shoes, Hand Gloves, Uniforms, Mas! in Coat, Gogles, Drain Cleaning Work 
95 Bidar Chittaguppa TMC 2019-20 {Other Works Gloses & etc for TMC PK" eens Completed 
96 Bidar Chittaguppa TMC 2019-20 [Other Works|Financial Help for PK House Repairy & Childrens Eduction WEN Work Started 
97 Bidar Chittaguppa TMC 2019-20 Other Works |Daily Morning Tiffin for PK eee ie Work Started 
98 Bidar | Chittaguppa TMC 2019-20 [Other Works rohasing of General Knowledge, Other Study Books & Study Materials for SC/ST Work Started 
99 Bidar Chittaguppa TMC 2019-20 [Other Works Financial Help for House Repairy for Other General SC/ST Communits (Max Each Work Started 
Beneficiary Rs. 20000.00 
- Celebration of Ambedkar Jayanti, Ambedkar Punyatithi, Babu Jagjeevan Rao 
100 Bidar Chittaguppa TMC 2019-20 [Other Works|Jayanti, Valmiki, Kanakadas, Haralayya, Ambigara Choudayya, Others Jayanti (For 1.7 0.3 Work Started 
- Ambedkar Jayanti Rs. 50000.00 others Rs. 20000.00 
101 Bidar Chittaguppa TMC 2019-20 |Other Works |Providing Carpet & Chairs for Ambedkar Community Hall NNN Work Started 


Workwise Progress of SFC UNTIED Report 
— ಹ 
Rs. in Lakhs 
—T 
District ULB P Estimate | Expenditure ವ್‌ 
S.No ಸಭದ Town Name S1ype | Package |Sector Name Work Name cost | Cost - Work St 3 } 
W f NE IK - “Work 
102 Bidar Chittaguppa TMC 2019-20 JOother Works|W.No. 05, Const of Margemma Samudaya Bhavan Near Bhutali Galli. 3 2.56 Pe 
Je sR ಗ್‌ i— 8 
103 | Bidar Chittaguppa TMC 2019-20 [Other Works|W.No. 14, Const of Balance work Compound Wall for $C Grave Yard 6.1 459 Bl 4 
ESS GRE EN Wi | - | TT 
104 Bidar Chiitaguppa TMC 2019-20 [Other Works W.No. 10 Const of Drain & Deskslab from Manikrao House to Vijaykumar House. & 2 174 “Work 
Mallappa House to Karbasappa House. ; Completed 
k IW NO 23C ion of i g 4 ; 
105 | Bidar | Chittaguppa | TMC | 2019-20 [Other Works| v2 gppa SD ang Dee Slab Fort Sena HoHSE AG 5 0 Work Started 
106 Bidar Hallikhed TMC 2019-20 Other Works|Construction of CC Road and Drain from H/o Kamlakar Sir to H/o Mallikarjun Kharge 57 222 '} Work Started 
— —i— ( —— —r 
: p i .\ ಧು 
107 Bidar Hallikned TMC 2019-20 |Other Works Construction of CC Road and Drain from H/o Arjun Jagdale to H/o Premdas Karnaad 5.7 3.8 Pe 
TT == | T } - [ A “Work 
108 Bidar Hallikhed TMC 2018-20 |other Works|Construction of CC Road and Drain from H/o Chandramma Arali to H/o Digamber 5.6 5.08 c ಆರ 
el : Pe | t sp CE 
| |: Fy 
109 Bidar Hallikhed TMC. 2019-20 [other Works Amount reserved for Dr. B R Ambedkar-and Babu Jagjeevan Rao Jayanthi 0.4 0.05 Work Started 
— aE ಹ — A ( - \ 
110 Bidar Hallikhed TMC 2019-20 JOther Works Amount reserved for Individual Toilets construction 8.6 8.6 ಮ 
ಭಾ RSE KS yr 7 KR 
111 Bidar Hallikhed TMC 2019-20 |Other Works [Amount Reserved for Pourkarmikas Morning Breakfast 5 0.22 Work Stared 
ಃ & 
——— [ES —— — TE 
112 Bidar Hallikhed TMC 2019-20 Other Works|Amount reserved for Pourkarmikas Insurance 1 0.98 Completed 
—— Hl — 
113 Bidar Hallikned TMC 2019-20 [Other Works |Amount reserved for Pourkarmika Health checkup 0.5 0.83 as 
EN ESS EP PEER EER! FCS NESE 
114 Bidar Humnabad TMC 2018-20 JOther Works Contribution of Swachh Bharath Mission {IHHL) 15.2 15.2 Completed 
— ik mi 
s Celebration of Dr. BR.Ambed B jaga] Ram J ieach 20 " 4 
115 | Bidar Humnabad SN EE i ayant ೩೦ 2 0.4 0 Work Started 
Thousand py h 
: p> 


. Workwise Progress of SFC UNTIED Report 


Rs. in Lakhs 


S.No ಮ | Town Name ULB Package | Sector Name Work Name Estimate | Expenditure Work Status 
1 Name Type Cost 
116 Bidar Humnabad TMC 2019-20 Other Works [Construction of CC Road Babu Jagajeev Ram Plat from and shed at NH.No.9 Road 4 0 Work Started 
SN od | 
117 Bidar Humnabad TMC 2019-20 |Other Works| Construction of CC Road and Drain at Shivpur Galli 3 0 Work Started 
A —! — 
118 Bidar Humnabad TMC 2019-20 [Other Works Construction of CC Road from Sagar House To Ganpathi (KEB} House at KHB 4 0 Work Started 
Colony Hankuni Road. 
—L — | HH 
119 Bidar . Humnabad TMC 2019-20 [Other Works |Construction of CC Road and Drain at Wanjari Ward No. 26 3 0 Work Started 
| Bidar Humnabad TMC 2019-20 Other Works [Construction of CC Road Dr.Nagnath House To Huleppa House ' 3.4 0 Work Started 
121 Bidar Humnabad TMC 2019-20 Other Works[improvement of community Hall at indira Nagar | ' 5 0 Work Started 
| —T Wo 
122 Bidar Aurad. TP 2019-20 |Other Works| Completion of Kanakadas Bhavan and Construction of compound wall Completed 


123 Bidar Aurad TP 2019-20 |Other Works| Contribution to IHHL 32 0 Work Started 
- Bidar Basavakalyan CMC 2019-20 [Other Works [Reserved for IHHL for ST Beneficiaries: 2 0 Work Started 


125 Bidar Basavakalyan CMC 2019-20 |Other Works Scholarship for higher education Engineering and Medical’SC ST Student 8 0 Work Started 


1126 Bidar Basavakalyan CMC 2019-20 


Water [Supply and installation of pure drinking water RO plant in ST wards 25 in Work - 
. 9 0 
Supply [Basavakalyan City Completed 


Tender to be 
Invited 


J K Carrying out Repairs and Whitewash to ST Samudaya Bhavans and Proving Wiring 
127 Bidar Bhalki TMC 2019-20 |Other Works 
- Fans and other items during various Jayanthis 


| Providing Wind D Gate and truction of CC Bed to Samudaya bhavan at Tender to be 
128 Bidar Bhalki TC 2019-20 Jother works|?"°viding Windows Doors Gate and construction 0 e amudaya bhavan a 46 0 | 
Dhangar Galli in old town Invited _ 
EN ಮ —| TU 
129 Bidar Bhalki TMC 2019-20 |Other Works|Providing Gas Connections as per Government Circular K 4.4 0.98 Work 


Completed 


[_ Hl ( ENN I M_ 


Workwise Progress ‘of SFC UNTIED Report. ಈ 
| pC SN 4 ‘Rs. in Lakhs 1 
S.No ರ Town Name A ULB Package | Sector Name - Work Name Estimate | Expenditure Work St 3 
- | ame Type (1 , Cost Cost 
130 Bidar Bidar CMC 2019-20 other Works |Health insurance for CMC Pourkarmikas (° 20000/- for each) for ST 8 0 --- |-Work Started 
A - Be + SE 
131 Bidar Bidar | CMC ;°| 2019-20 JOther Works|Providing essential repairs to the old houses (Renovation). ( 50000/- for each}for ST 8 [0] Work Started 
Bidar Bidar CMC 2019-20 JOther Works| Scholarship for higher education for ST students 4 Eo) “| Work Started 
133 Bidar Bidar CMC 2019-20 |Oother Works|Construction of CC Road & RCC Drain at Gurudatt Nagar 10 875 i 
——— -- 
134 Bidar Bidar 2019-20 |Other Works Construction of CC road from H/o Late Manik to Kirana Shop via H/o Shivraj CMC 10 893 Work 
Employee at Wadder Colony Completed 
EE | 
* F - Construction of CC Road & Drain from Budha Mandir to H/o Raju Patil via H/o Babu Work 
| 135 Bida B y 
198 iar CME 2019-20 |Other Works Sangshetty CMC Employee at GMC Colony Bidar : 10 ೨0 Completed 
i A g R 
—— | 1 | 
136 | Bidar Chittaguppa TMC 2019-20 He Ward No 23 Providing Mat Chair to ST Samudhaya Bhavan in Fathmapur Area tsp | ‘02 0 Jee bಈ 
EN & etc for TMC ARE I 1 Work 
137 | Bidar | Chittaguppa | TMC | 201920 [Other Works eto for TMC amensnnnnnnnenmmnmmnnnmeren | OS 087 5] Canoleted 
138 Bidar Chittaguppa TMC 2019-20 |Other Works Financial Help for PK House Repairy & Childrens Eduction 0.8 0 Work Started 
+t ———— le —— ಎ] K 
139 Bidar Chittaguppa TMC 2019-20 {Other Works Daily Morning Tiffin for PK 0.85 0.4 Work Started 
g 4 el. — Rl - IE ನ 
140 Bidar Chittaguppa TMC 2019-20 [Other Works ತ of General Knowledge, Other Study Books & Study Materials for SC/ST 025 0 Work Started 
| ER ' Rl —— 5 — EE | 
p F ; a R 
141 Bidar Chittaguppa TMC 2019-20 Other Works Financial Help for House Repairy for Other General SC/ST Communits (Max Each 12 0 Work Started 
Beneficiary Rs. 20000.00 ! y 
1 = | Me. 
4 pe ್ಸ Celebration of Ambedkar Jayanti, Ambedkar Punyatithi, Babu Jagjeevan Rao _ 
142 Bidar Chittaguppa TMC 2019-20 {Other Works Jayanti, Valmiki, Kanakadas, Haralayya, Ambigara Choudayya, Others Jayanti (For 0.8 0 Work Started 
] _\Ambedkar Jayanti Rs. 50000.00 others Rs. 2000000) } | = | 
Chittaguppa TMC 2019-20 lOther Works|W.No. 23 Providing Matt Chairs to ST Samudaya Bhavan in Fatmapur TSP 0.2 0 Work Started. 
— 1 4 


3 _ 
Workwise Progress'‘of SFC UNTIED Report 
ಪ Rs. in Lakhs | 4 ” 
Fee r eT ; —|, 
S.No District Town Name ULB Package |Sector Name Work Name Estimate | Expenditure Work Status, NK 
| Name Type Cost | Cost 
| | iE AN 
144 | Bidar Chittaguppa TMC 2019-20 [Other Works|W.No. 20, Const of Bomgondeshwar Samudaya Bhavan Near APMC Office TSP 5 0 Work Started | 
— —— AR el —— | | 
145 Bidar ‘* Hallikhed TMC 2019-20 [Other Works[Construction of CC Drain and Road from Hanuman Temple to Kurbur Galli 5.4 4.27 ಸ 
i 24) I —! A et — 
- A 
146 Bidar Hallikhed TMC 2019-20 Other Works| Subsidy amount for Individual Toilet - 3.6 3.6 Completed “| 
ಸ — ಹ | yd ನ್‌್‌ F aii? — | — ನ್‌್‌ 
147 ‘Bidar Humnabad TMC 2019-20 Other Works|Contripution of Swachh Bharath Mission (HHL) i 48 4.8 ಭಿ 
148 Bidar | Humnabad TMC 2019-20 other Works [Construction of Compound wall at Walmiki Samaj Ward No.17 2 0 Work Staಗೇಲ k 
— 3 CN i UU ಟಿ 
149 Bidar i Humnabad TMC 2019-20 Other Works|Imporvement of Community Hall At Wanjari 1 [) Work $aಗೇರ, 4 
A A A Hl —— 
150 Bidar “|  Humnabad TMC. 2019-20 Other Works Improvement of Sri Mahatma Gomagondaeshwar Temple AT Dhangar Gaರರಡ. 4 0 Work Started’ 
TOTAL 1713 671.286 | 
| 2 ಸ 


Rs. in Lakhs 
Estimate ‘| Expenditure 

Cost Cost 
EE 
0.8 0.55 
0.6 0.55 
0.6 0.55 

0.65 0 

1 0 
1 1.88 
1 0.94 
1 0.93 
19 


್ತ 
: Workwise Progress of SFC Drinking Water Report 
S.No Qistrict Town Name ULB Year Sector Name y Work Name 
» Name Type 
ಸ ಗಿ Water WE dr ನ ಗ 
£1 Bidar Aurad 78 2018-19 Supply Providing and fixing of single phase motor in Ramnagar near Nala 
£ 2 Bidar Aurad TP 2018-19 ಮ . |Providing single phase motor near H/o Ramesh Devkatte in ward no 13 
pe ; Water SEEN EN 
3 Bidar Aurad TP 2018-19 Supply Providing single phase motor near H/o Ramesh Wagmore in ward no 14 
p Water A A R P f 
Bidar Aurad TP 2018-19 | Supply Providing single phase motor back.side of Lidkar Colony in ward no 14 
: Water ಹ ೫ 7 p 
Bidar Aurad TP 2018-19 Supply Providing and fixing of pumping machinery at Boral 
, # Water ನ | | 
6 Bidar Aurad TP 2018-19 Supply Providing pumping machinery near open well 
| Water wy LF R 
TG Bidar Aurad TP 2018-19 Supply Providing pumping machinery near Ml Tank 
y , Water ಸ p R 
8 Bidar Aurad TP 2018-19 Supply Providing pumping machinery below Mi Tank 
J 
9 Bidar Aurad TP 2018-19 a Providing and fixing of pumping machinery at Narsinghpur Thanda ward no 12 
: Water P ಸ 
10 Bidar Aurad TP 2018-19 Supply Flushing and deepining of borewell near Maregamma temple ward no 10 
; Water Wee 4 - A 
11 Bidar Aurad TP 2018-19 Supply Providing cistern at dhangar Galli and indiranagar Thanda 
4 ಹ 
12 | Bidar Aurad TP | 2018-19 rat Drilling of borewell near open well at Tegampur 
| Wat 
13 | Bidar Aurad TP | 2018-19 Supe Driling of Bore well near MI Tank at Tegapur 
14 *Bidar Aurad TP 2018-19 Drilling of Bore well below MI Tank at Tegampur 


Work 
Completed 


Work 
Completed 


Work 
Completed 


Work : 
Completed 


Work 
Completed 


Work °° 
Completed 


Work 
Completed 


Work 
Completed 


Work 
Completed 
Work 
Completed 


Work 
Completed 
Wo 


rk 
Completed ° 


“Work 
Completed 
Work 
Completed 


District 
, Name 


Town Name 


17 Bidar Aurad TP 
18 ‘| Bidar Aurad TP 
19 Bidar Aurad TP 


Basavakalyan 


Basavakalyan 


Basavakalyan 


Basavakalyan CMC 


Basavakalyan 


Basavakalyan CMC 


Basavakaiyan CMC 


Bidar Basavakalyan 


 Workwise Progress of-SFC Drinking Water Report 
; Rs. in Lakhs 
ಸ isl . 
Sector Name Work Name Estimate; | (Expenditure “Work Status 
Cost Cost K 
| ನ 
Water ಸ N Work 
Supply Drilling of Bore well for Narsinghpur Thanda 0.7. [) Completed 
Water ಆ ಸ Work 
2018-19 Supply Drilling of bore weil in water tank ground at Aurad 0.8 0 Completed ” 
Water Providing of single phase motor near Karanja Nivas at Apoorva Colony near Naland ) | Work 
2018-19 _ 0.7 0.55 
Supply {Schoolin ward no 13 Completed |, 
2018-19 lla Providing single phase motor at Tahasil Thanda in ward no 12 0.6 0.55 Work 
upply ; 4 Completed - 
2018-19 Water |Providing and fixing of single phase motor at Christain Galli opposite Church in ward 06 055 Work 
Supply |no2 - ‘Completed 
Wat ಸ್‌ ಇ p ಸ 
ater WK ಮ | , p '೦ಗೆ 
2018-19 Supply Providing and fixing of single phase motor in Church ground in ward no 2 0.65 0.56 Completed 
NN 
Water Sinking of New bore wells installation of pumping machinery in Near Hanuman ಸ pp ೂ “Work 
Supply |Temple Joshi Galli ward no 14 of Basvakalyan City K ; Completed 
2018-19 Water [Sinking of New bore wells installation of pumping machinery in Near Himmat Nagar & 25 248 Work 
Bheem Nagar Ward No 25 of Basvakalyan City > Completed 
—— FE RCS p 
Sinking of New bore wells installation of pumping machinery in Near Ashraya.Colony 25 248 Work 
Sy No 52 Muchalamb Road of Basvakalyan City K i Completed 
2018-19 Water [Sinking of New bore welis installation of pumping machinery in Near Nurulla Hussain 25 MY 2 pe Work 
Supply Function Hall Khanka Jhanda of Basvakalyan City " i Completed 
| 
Sinking of New bore wells installation.of pumping machinery in Near Bhosge Function 25 248 Work 
Hall Babbar Bag ward no 31 of Basvakalyan City k ; Completed 
Water _ Sinking of New bore wells installation of pumping machinery in Tripuranth Ward no 21 | ನ್‌ Work 
2018-19 1 25 2.48 
Supply of Basvakalyan City ) R £ K Completed 
2018-19 | Water [Sinking of New bore wells installation of pumping machinery in Near Auto Nagar 2 § | » We Work 
Supply |(New) of Basvakalyan City ME Completed 
ಸಾ _ ವ R 
2018-19 Water Sinking of New bore wells installation of pumping machinery in Near Bandwara Ooni 25 248 Work 
n| Supply of Basvakalyan City- k ‘Corfipleted 


“, Workwise Progress of SFC Drinking Water Report 


Rs. in Lakhs 


S.No District Town Name ULE Year Sector Name Work Name Expenditure | rn 
Name Type Cost Cost 
p ¥ Sinking of New bore wells installation of pumping machinery in Near Umar Masjid Work . 
29 Bidar Basavakalyan | CMC | 2018-19 ward no 17 of Basvakelyan City 25 2.48 Completed 
p e ಸ Sinking of New bore wells installation of pumping machinery in Near Ashraya Colony Work 
30 Bidar Basavakalyan CMC | 2018-19 Sy No 101 of Basvakalyan City 25 2.48 Completed 
[ ” ್‌ 
31 Bidar Bhaiki TMC | 2018-19 thd Drilling of Borewell and fixing motor at Muneem colony Bidar Road 24 2.2 ender 0 9 
- Supply f Invited 
‘32 } Bidar  Bhalki ™MC | 2018-19 ಮ Fixing single phase motor at near Fayum Chudhary House ward no 22 115 | ss | as ps 
; 2 
33 | Bidar Bhalki. Tuc | 2018-19 | WES |Driling of Borewell and fixing of motor in ward no. 5 24 2.38 Jendertobe 
5 Supply Invited 
34 | Bier | Bhalki 7mc | 2018-19 | WE priling of Borewell and fixing motor at Sainagar in ward no. 19 24 2.38 lender tobe 
k yb Supply |. Invited 
35 | Bidar Bhalki 7c | 2018-19 | WEE |priling of Borewell at Bidar Base ward no.1 093 | 17 Nendento Be 
| Supply Invited 
136 Bidar Bidar cmc | 2018-19 Water Drilling of 2 Nos bore wells and providing pipe line and installation of cistern in Ward 7 0 Work Started 
R Supply |No.25 
. R ' y Water Drilling of 2 Nos bore welis and providing pipe line.and installation of cistern in Ward K 
37 Bidar Bidar CMC | 2018-19 Supply |No. 24 & Ward No. 27 7 0 Work Started 
ಸ? 4 P Water : R ಸ 
38 Bidar Bidar CMC | 2018-19 Supply Drilling of bore wells and providing pipe line and installation of cistern in Ward No. 23 3.5 0 Work Started 
39 Bidar Bidar CMC | 2018-19 ದ Drilling of bore wells and providing pipe line and installation of cistern in Ward No. 32 sso Work Started 
Bidar _ CMC | 2018-19 Drilling of bore wells and providing pipe line and installation of cistern in Ward No. 34 lo Work Started 
ಹ R _ Providing Borewell, Pumping Machinery, Cistern & Pipeline Work Mahadev Mandir Work 
ಬ, Chittaguppa MG 2018 19 Supply |Ward No. 01 ತ್ರ ' Completed 
ad _ > Wat R Work 
42 | Bidar |" ‘Chittaguppa TMC | 2018-19 eT [providing Borewell, Pumping Machinery, & Pipeline Work Vyayam Shala Ward No. 08 | 25 oH 
ಘು Supply : Completed 
; | 


S.No 


53 


K Workwise Progress of SFC Drinking Water Report. 
Rs.in Lakhs 
District Town Name ULB Year [Sector Name Work Name Estimate | Expende | "ork Status. 
Name Type Cost ‘| - Cost ky 
Providing Borewell, Pumping Machinery, & Pipeline Work Shamtabad Road 3.5 0 Work 
g ping ry, | a “Completed 
No eereseeniyiaparieean PELIULISPOIEIIELS IAODIDOLDDIEDENIIHL OLELDDODEDO IIL Work 
Chittaguppa Wve PRR EITC 15 ಗ Completed 
§ yy PAEDDEVISOISOIIEIIDILDITIHU usu JUDE ENS P Work 
Chitiaguppa ME aT 25 0 rps 
K Providing Pipeline & Cistern near Anant Thakur Home & Saibaba Mandir in Ward No. Work 
Chittaguppa 2018-19 12೩22 2 0 Completed 
: Work 
? k PS Pe p or 
Bidar Chittaguppa H 2018-19 Supply Providing Pipeline Laxmi Temple to Bus Stand in Ward No. 02 2 0 Completed 
£ p Water Me A p ದು f Work 
Bidar Chittaguppa TMC | 2018-19 Providing Borewel!, Pumping Machinery, Pipeline near Hugar Layout in Ward No. 14 25 0 ಸ 
Supply p Completed 
Bidar Hallikhed Tuc | 2018-19 | WS" |7 get New Motors 25 0 Jendek to be 
Supply P K nvited 
Pe, ॥ 7 
p p ender to be 
Hallikhed Purchase of G ! Pipe 1000 2 0 .- Ipvited 
3 X Tender to be 
2018-19 Supply Purchase of HOPE Pipe 400 Meter die: 0 CTikad 
likhed 2018-19 wend Purchase. of Starter 1 |. 0 
Bidar Hallikhed Tuc | 2018-19 | WES fpprchase of Cable ನ | 3 | 0 Tencer 10 ರ". 
Supply ) nvited ;.f: 
Hallikhed. TMC | 2018-19 bd Value and Flushing and Deepening of Borewell and Other equipments y 5.5 0. ಮ be, 
Humnabad 2018-19 other Providing and Laying PVC pipe line 90mm pipe shivchandra colony 500 mtrs 3 265 | Work Started | 
Humnabad 2018-19 Providing and Laying PVC pipe line 90mmPVC pipe Zerpet Galli 300mtrs _. F pe 0k WorkeStarted ) 


Workwise Progress of SFC Drinking Water Report 


Rs. in Lakhs 


Work Status 


Work Stared 
Work Started 


Work Started 


Work Started 


Work Started, 


Work Started 


4 Bidar Aurad 

5 Bidar Aurad 

[) Bidar Aurad TP 
dd 


Aurad ) TP 


2019-20 


Ww ane i Ni ನ Wi Ky 
A Name _ Cost Cost 

57 Bidar Humnabad TMC | 2018-19 Other Providing and Laying PVC pipe line 90mm PVC pipe Teacher colony 1000Mtrs NNN 

58 Bidar Humnabad TMC 2018-19 Other Providing and Laying Gl pipe 40 mm dia 150Rmt club to Jail Quarters inside of Grave 1 

Works Yard 
—— 
59 Bidar Humnabad TMC | 2018-19 Other Drilling of Borewell near Shivpur Galli near Dargha 25 2.42 
| Other ಸ 

60 Bidar Humnabad TMC |} 2018-19 Works Diilling of Borewell near Teacher colony 25 2.42 

61 Bidar Humnabad TMC | 2018-19 Vi Drilling of Borewell near 1.T.l college near ChalliLand 2.5 2.43. 

62 Bidar Humnabad TMC | 2018-19 Mud Drilling of Open well and Parapet wall Reddy Galli Shivpur 1.5 

Bidar Aurad § TP 2019-20 Sel) Drilling of borewell and fixing of 2HP motor'at Adarsh colony park in W.No 13 2 
2, Bidar Aurad TP 2019-20 Water Driiling of borewell and fixing of 2HP motor at Kaikade Galli near Siddisab peer in 
- Supply |W.No8 - i 
3 Bidar §{ Aurad TP 


Water Drilling of borewell and fixing of 2HP motor at Sri Channapatta Devar Colony near 
Supply |Mahadev Temple in W.No 20 
) Water Drilling of boreweil and fixing of 2HP motor near house.-Babu Alma at Choudapudi K 
2019-20 . 2 - 2 
Supply [Galliin W.No5 
Water 1 ಮ K 
2019-20 Supply Drilling of borewell and fixing of 2HP motor at Ghule Layout in W.No 19 2 


1.99 
2019-20 Water Drilling of borewell and fixing of 2HP motor at Gouli Galli near Shivraj Almaje house in ps 199 
Supply |W.No3 
Water R . RO R . 
2019-20, Supply Construction of Cistern and Pipeline near Siddu Khoba house in W.No 02 0.65 


0 Tender to be 
Invited 


District 


Town Name. 


Workwise Progress of SFC Drinking Water Report 


Sector Name 


ei 


Water 


Rs. in Lakhs 
Work Name Estimate | Expenditure Work Status 
Cost Cost 


[Ms 


‘Tender to be 


2019-20 Supply Construction of Cistern and Pipeline near Noubade house in W.No 07 0.65 0 nvited 
Water Construction of Cistern and Pipeline near Ramesh Waghmare house in W.No 17 0.65 0 ೧೮61 ೧೮ 
2019-20 Construction of Cistern and Pipeline near Ravi Aurade house in W.No 14 0.65 0 nde be 
11 Bidar Aurad Drilling of new borewell at APMC Thanda near Sharanappa Chitme house in W.No 20 4 [ ಗಾಗ be. 
K - 1 
Aurad Drilling of new borewell at Govt Hospital Aurad(B) 1.2 0 Wis be 
Aurad TP 2019-20 Water Construction of Cistern and Pipeline near Chakote house in W.No 03 0.65 0 Tender io be 
Supp - Invited 
, ಮ ನಟ | ¥ | Tender to be 
2019-20 Construction of Cistern and Pipeline near Prabhu Kumbar house in W.No 04 0.65 0 nvited 
NE Construction of Cistern and Pipeline near Dr B R Ambedkar Samuday Bhavan in Tender to be 
15 0.65 0 
Supply |W.No12 nvited - 
2019-20 Water Construction of Cistern and Pipeline near at Tashil Thanda in W.No 15 0.65 0 Tender io be 
Supply - nvited 
Water R R RR . | Tender to be 
2019-20 Supply Construction of Cistern and Pipeline near Noubade house in W.No 168 0.65 0 nvited 
Water ; | RN R ) Tender to be 
2019-20 Supply Construction of Cistern and Pipeline near Ramesh Devkate house in W.No 18 0.65 [9 nvited 
: . ಮ £ Tenderto be 
2019-20 Construction of Cistern and Pipeline near Mahadev Mandir in W.No 20 0.65 0 nvited 
‘Construction of Cistern and Pipeline in Mahadev Mandir Old Gunj near Swamy house a Tender to be 
1 - 0.65 |) |p 
in W.No 11 : ರ, nvited 
21 Basavakalyan Singking of bore well and installation of MWS Pumping machinery In Maheboob 25 'o Work 


Nagar Ward no 04 


Ni 


Com#leted 


Workwise Progress of SFC Drinking Water Report 


Work 
Completed 


Work 
Completed 


Work 
Completed 


Work 
Completed 


Work 
Completed 


. Rs. in Lakhs 
S.No District Town Name ULB Year Sector Name Work Name Estimate | Expenditure 
% Name Type Cost Cost 
22 Bidar Basavakalyan cmc | 2019-20 Water Singking of bore wel ೩೧ರ installation of MWS Pumping machinery in Yakubpura Ward 25 248 
Supply no 25 of basavakalyan city y 
೫ 23 Bidar Basavakalyan cmc | 2019-20 Water Singking of bore weil'and installation of MWS Pumping machinery InBheem Nagar 25 248 
p Supply Ward no 21 Tripuranth of basavakalyan city ; 
24 Bidar Basavakalyan CMC | 2019-20 Water Singking of bore well and installation of MWS Pumping machinery In Near Bhavani 25 
Supply |Temple Ward no 23 of basavakalyan city 
ಸ್‌ SE EEE 
'25 Bidar ‘ Basavakalyan CMC | 2019-20 Water |Singking of bore well and installation of MWS Pumping machinery In Ward no 22 of | 25 
Supply [basavakalyan city 
i ಸ Water Singking of bore well and installation of MWS Pumping machinery In Beldal Sharan 
| Bd ಔಷತಡ೪ಡೇಡ1y/ಡಗ CMG 0920 Supply Ashram Ward no 23 of basavakalyan city > ೭ನ 249 
K 27 Bidar .| © Basavakalyan cmc | 2019-20 Water Singking of bore well and installation of MWS Pumping machinery In Gadiwan galli 25 2.48 
; ) Supply |Ward no 01 of Basavakalyan-city 
Bidar § Basavakalyan cmc | 2019-20 Water |Singking of bore well and installation of MWS Pumping machinery In Qureshi Colony 25 248 
Supply |Ward no 04 of Basavakalyan city 
Bidar Basavakalyan cmc | 2019-20 Water Sinking of borewell and installation of MWS pumping machinery near Ekbal house 25 247 
Supply [Bilal colony ward no 5 Basavakalyan city \ 
k 
A § | ಯ Water . Sinking of borewell and installation of MWS pumping machinery near Chandpasha ' 
4೨0 i Bidar ಔಷಂಳವಗತ yan — 201920 Supply |Kabadi house ward no 20 Shahpur Galli Basavakalyan city ಘಡ § 
31 Bidar Bhalki TMC } 2019-20 ಮ Providing Drinking water tank in various wards in Bhalki town 12.5 12.34 
್ಸ ein 
32 1} Bidar Bhalki TMC | 2019-20 . \Providing Cistern near Teen dukan and Sangameshwar Temple 1 0 
33 | Bidar Bhalki 7c | 2019-20 | Water 3 28 
Supply 
P » y Water borewell in Sharanbasweshwar colony near railway station masumpasha colony 
3% AT Salk TM 201920 Supply [behind HDFC Bank Bhatnagar Santoshimata mandir vyambe colony and near L d 
35 ida |* Bidar CMe | 2019-20 Water [Drilling of bore wells and providing pumping machinery and cistern at Cannon colony, 3 289 
Supply opp. Noor College at Ward No. 33 


Work 
Completed 


. Work 
Completed 


Work 
Completed 


Work 
Completed 


Work Started 


Tender to be 
Invited 


Under Tender 
Process 


Under Tender 
Process 


Work 
Completed 


Workwise Progress of SFC Drinking Water Report 


of Rs. in Lakhs 
S.No | District Town Name bd Year Sector Name Work Name Estimate ನಸರenದಿಟre Work Status 
R Water Dril ling of bore wells and providing pumping machinery and pipe ine near Adabi ಮ Work 
36 _ 
ಔರ 2019-20 Supply JAkkas office in Ward No. 07 28 2.79 Completed 
cme | 2019-20 Water Drilling of bore wells and providing pumping machinery and pipe line opp. Duthan 35 346 Work 
Darwaza , Barood Galli at Ward No. 07 f ” Completed 
Dri ing of bore wells and providing pumping machinery and cistern near Kavita 26 p 37 Work 
hushare house, Siri Nagar Colony in Ward No. 27 " ” Completed 
Driling of bore wells and providing pumping machinery behind National Public School | 2375 f 91 “Work 
Supply |in‘Bidar - - Completed 
| ! [Ws | 
; 4 - Water Drilling of bore well providing pumping machinery, providing 7.5 Hp motor and Gl pipe Work 
4 _ 

0 Bidar Bidar CMC | 2019-20 Supply line near inayat ali house at Ahmed Colony in Ward No. 25 3.5 3.48 Completed 
Drilling of bore well providing pumping: machinery, providing 7.5 Hp motor and Gi pipe 35 3 Work 
line beside SC Bhavan Chidri Ring Road in Ward No. 23 K K Completed 
Drilling of bore well providing single phase pumping machinery and pipe line near H/o 28 ೨6 “|: Work 
Maqsood hind electrical house Gole Khana in Ward No. 07 - ” Completed 

————— 
2019-20 Drilling of bore well providing single phase pumping machinery and pipe line near H/o 28 [ 259 Work 
Naser Khan opp. Sundar Mantap in Ward No. 06 | ” Completed 
44 Bidar Bidar cmc | 2019-20 Drilling of bore wells and providing pumping machinery near Minar Bakery Fathe. 245 244 Work 
' Supply |Darwaza at Ward No. 32 ‘Completed . 
IN R R Water Drilling of bore well providing single phase pumping machinery and pipe line near Work 
45 Bidar Bidar CMC | 2019-20 . - : * 2.6 2.58 
” Supply |Shaik noor Samdani Dargah in Ward No. 31 : . Completed 
K R r . Water Drilling of bore well providing single phase pumping machinery and pipe line near ZP ‘Work 
46 R Bidar Bidar CMC | 2019-20 supply [Office in Ward No. 09 2.6 2.58 Completed 
EE | Le 
47 Bidar Bidar cmc | 2019-20 Water Drilling of bore wells and providing pumping machinery at Rajgound Colony at Ward 29 286 Work 
LL Supply |No. 31 - . | Completed 
. _ Water Drilling of bore we providing single phase pumping machinery and pipe line in Ward | Work 
48 Bidar Bidar CMC | 2019-20 supply [No. 31 286 26 Completed 
R . Water Ward No. 22 Providing Borewell & Pumping Machinery & Pipeline near Teachers : | Work 
49 _ Bidar . Chittaguppa TMC | 201920 Supply Colony at Kodambal Road Chitaguppa K 35 346 |. ‘Completed 
| . 


Workwise Progress of SFC Drinking Water Report 


Rs. in Lakhs 


Estimate | Expenditure 
Cost Cost 


3.5 3.39 
2 1.99 
25 2.46 


[A] 


5 2.41 


N 
‘n 


2.41 


N 
wm 


2.31 


———— 
S.No District Town Name ULB Year Sector Name Work Name 
Name Type 
. - _. Water |Ward No. 22, Providing Borewell & Pumping Machinery & Pipeline Work Near 
50 | Bidar Chittaguppa TMC | 2019-20 Supply [NGO™emeenmmmnanmors joy  Kodambal Road Chitaguppa. 
51 Bidar Chittaguppa TMC | 2019-20 bod Ward No. 04, Providing Borewell & Pumping Machinery near Moti Masjid Chitaguppa 
52 Bidar | Chittaguppa TMC | 2019-20 Mp Providing Borewell & Pumping Machinery near Naikar Colony Chitaguppa. 
ಜತಿ Bidar Chittaguppa mc | 2019-20 Water Providing 125 HP Pumpset at Hudgi Sump, for Daily Drinking Watersupply to 45 448 
Supply |Chitaguppa town. - | - 
Water W.No.04, Providing Cistern & Pipeline to the existing Boreweil Near Mochi Galli and 
54 Bidar Chittaguppa TMC | 2019-20 su Bagwan Galli, W.No.03, Near Rajkumar Guttedar & Nazeer House, and Ward No. 02 
PPY [Near Ismail Khadri Darga in Chitaguppa Town. 
- ; Water W.No. 07, Providing Cistern Pipeline Near Vyayam Shaia, W.No. 20, Garib Shah 
55 Bidar |'°- Chittaguppa TMC | 2019-20 su Takiya, W.No. 23, Near Bhavani Mandir & Waddar Galli, W.No. 20, Near Haroom 
PPY [Ganji Wale House at Chitaguppa Town. 
SN . , Water {W.No. 22, Providing Pumping Machinery Near Factory Priyadarshini Colony, W.No. 
56 | Bidar Chitaguppa TNC | 201920 | Sippy [01, tga Road & Pipeline in Ward No. 09 at Chitaguppa Town. 
K R R ' . Water |W.No. 22, Providing Borewell Pumping Machinery & Pipeline Near Nana Hazrath 
57 Bidar Chittaguppa THC | 2019-20 Supply |Ashraya Colony. 
. R Buria 
58 Bidar Hallikhed TMC | 2019-20 Purchase of Cable 
Ground 
59 Bidar ‘ Hallikhned . 2019-20 Supply Borewell and Single Phase motor in ward No. 1 
» | R - Water ; 
60 Bidar Hallikhed TMC | 2019-20 Supply Borewell and 3 Phase motor in ward No. 4 
61 Bidar Hallikhed TMC | 2019-20 Sly Drilling of Borewel! in ward no. 12 
. ಮ _ Water RK 
62 Bidar Hallikhed TMC | 2019-20 Supply Borewell and 3 Phase motor in ward No. 15 
4 A § Water . 
°63 | "Bidar Hallikhed TMC | 2019-20 Supply Borewell and Single Phase motor in ward No. 19 


Work Status 
Work 
Completed, 


Work 
Completed 


Work 
Completed 


Work 
Competed 


Work 
Completed 


Work - 
Completed . 


Work 
Completed . 


Work 
Completed 


Work 
Completed, 


Work 
Completed 


Work 
Completed 


Work 
Completed. 


"1 | Workwise Progress of SFC Drinking Water Report 


Rs. in Lakhs 
District K ULB § Estimate | Expenditure 
Name Town Name Type Year Sector Name Work Name cost Cost Work Status 
Bidar Hallikhed 7c | 2019-20 | WEE [pyrchase of Motors 5 0 Work 
Supply Completed 
Bidar Hallikhed 7c | 2019-20 | WEE [pyrchase of Starter 2 0 Work - 
Supply | - | Completed 
— ~~] 
Bidar Hallikhed 7c | 2019-20 | WE [pyrchase of HDPE Pipe 1 0 Work 
Supply Completed 
Bidar Hallikhed Tc | 2019-20 | WET Jpyrchaseof GI Pipe 3 0 Work 
Supply Completed 
Bidar Humnabad . TMC | 2019-20 Other Repairs to 400 HP FCMA Stareer at Jack Well near Karanja Dam for Humnabad and 35 338 Work 
Works |Chitguppa Water Supply Completed 
69 Bidar Humnabad Mold Providing pipe Line at Basavnagar Ward No 22 in Town Humnabad 1.5 0 Work Stared 
70 Bidar Humnabad Other Providing Jewels Cable Lighting Arrestor and Air Valves and NR Valves and Lights at 3 287 Work 
Works |Hudgi Sump Completed .. 
71 Bidar Humnabad TMC Other [Deepening of open Well at Garden Kailur Road Humnabad 3 3 Work |. 
Works Completed” |. 
T 
R § Other Providing Pumping Mahcinery for Borewell near MP Samadhi Hiremath Layout Bidar Work 
72 Bidar Humnabad 2019-20 Works Road Near Tahsil Office at Humnabad - 2 199 Completed 
Other Providing Pumping Machinary for Borewell at Indira Nagar and pipe line at indira Work 
Bidar 2019-20 Works |Nager and Dhangar Gadda in Ward No 1 and 6 Town Humnabad 3 2.883 Completed 
Bidar Humnabad TMC | 2019-20 Water Providing bore well puMping machinery near Kalamma temple bagawan galli in ward 25 p Work started 
Supply jino.25 
Humnabad TMC | 2019-20 S Providing bore well pumping machinery at Teachers colony in Ward No. 25 | 25 2 Work Stared 
76 K Humnabad mc | 2019-20 Water Providing bore well pumping machinery and cistern near bomgoundeshwar chowk in 25 2.06 Work Started 1 
Supply |ward no, 16 
ft 
77 i Humnabad 2019-20 Sl Drilling of bore well near Padada katti in Ward No. 24 0.8 0.82 rx. | Work Started 


Rl 


Workwise Progress of SFC Drinking Water Report 


Rs. in Lakhs 


RE! 

Expenditure nor 
Cost 

us] OO | 


Estimate 
Cost 


187 


District 
Name 


Town Name Sector Name Work Name 


S.No 


Providing cistern 2 nos and laying of 63 mm dia pvc pipe line at Wanjiri colony in ward 
Supply |no.26 


Water Re drilling of bore. well near library building in ward no. 11 i 
Supply § 


TOTAL 


Bidar Humnabad 


2019-20 


2019-20 


Humnabad 


Workwise Progress of SFC Special Grants Report 


7 


| ' . " - Rs. in Lakhs 
s.No | District Town Name ULB YEAR | Sector Name Work Name Estimate. | Expenditure | york status 
Type , Cost Cost 


1 Bidar Aurad TP 2019-20 Roads Improvements of Road from Kannadambe Circle to Mini Vidhan Soudha 2.50Kms 200 0 Tender be 


2 Bidar Aurad TP 2019-20 | Roads Jrmoenens of road from IB to Aurad Mudhol road in Aurad 50 0 12೧ರ ಂ ರ 


3 Bidar | Aurad | TP 2019-20 | Roads {improvements of road from High School cross to Church in Aurad 50 0 Enಕ be 


TOTAL 


